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A) ABSTRACT 

The Restoration Council has performed the tasks identified in our cooperative 
agreement for Salmon River Community Restoration Program (CRP) for Fiscal Year 
1997 (FY 97). During FY 97, the SRRC continued to enlist community members in 
a variety of watershed awareness, restoration and protection activities. In FY 97, the 
SRRC held a series of Ecosystem Awareness Workshops, Restoration Training 
Workdays and Field Trips in the Salmon River sub-basin that focused on: 1} Fisheries 
Management, 2) Fire Management, 3) Native Plant Cooperative Seed Bank/Riparian 
Revegetation and landslide stabilization, 4) Watershed Education Program- 
Partnership between the 3 Schools, and SRRC, which highlights subbasin water 
temperature monitoring 5) Grazing Management, 6) Forest Management, and 7) 
Road Management, 8) Noxious Weed Management, and 9) River Clean-up. At 
these 27 planned events there were 204 volunteer person days contributed. In 
addition there were workdays preparing our new office and watershed center as well 
as outreach activities, planning meetings and assessment utilizing community 
volunteers for an additional 230 person days. At $80 a day value, the total dollar 
amount of the community’s 434 person days of in-kind service contribution is 
$34,700 (of which $30,700 was attributed to the CRP FY97 and $4,000 was 
attributed to our For Sake Of The Salmon Grant). The staff donated 213.48 person 
days of Program Services and 46.73 person days Administration Services for a total of 
260.21. At $80 a day value, he total dollar value of the staff in-kind services 
contribution was $20816.80 (of which$1 7,827.00 was attributed to CRP FY97 and 
$2,990.00 was attributed to our For Sake of the Salmon Grant). There was also 
donated milage valued at $1,855.31 (7,421 miles valued at $.25/mile of which 
$1,742.87 was attributed to CRP FY97 and $112.50 was attributed to our For Sake 
of the Salmon Grant)). The total value of all community/staff-services/milage was 
$57,372.00 of which $50,270.00 was attributed to CRP FY 97. There were also 
Numerous person davs associated with the CRP activities in which private and public 
specialists provided assistance. Several teachers and student days are associated with 
this years Program. As is evidenced by this years accomplishments, community 
cooperation and support for improving watershed/fisheries health is expanding. The 
strong community involvement compliments SRRC’s work in bringing together 
various stakehoiders in the sub-basin to prioritize and implement needed restoration 
activities. 
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B) INTRODUCTION 

In the Salmon River sub-basin the Salmon River Restoration Council (SRRC) has 
taken the lead role in heightening local community awareness and enlisting local 
support to rehabilitate the anadromous fisheries and the related resources. Our 
mission is to assess, protect, restore, and maintain the Salmon River ecosystems, 
focusing on the restoration of the anadromous fisheries resources. This is being 
accomplished through diversification of the local economic base and by improving 
communication and cooperation between the local community, the managing 
agencies, native American tribes, resource use stakeholders, and the general public. 
Since 1992, SRRC initiators have planned and implemented an annual series of 
volunteer Ecosystem Awareness Workshops and Restoration Training Workdays. 
Over 2,200 volunteer days have beer contributed by community members, technical 
assistants, and other supporters in the planning and implementation of over 90 SRRC 
sponsored Workshops and Workdays. Ways to reduce negative impacts connected to 
various resource uses are being identified and utilized in areas such as: fishing, 
mining, forest management, grazing, recreation, road management, and residential 
use. 


For the past 7 years, the SRRC has participated in Salmon and Steelhead population 
and habitat surveys. In 1997 there were over 100 volunteer person days associated 
with these surveys that were contributed by community members and other 
supporters. The SRRC has initiated a series of shaded fuel breaks on private land to 
protect both riparian and upslope habitats. Fuel breaks were maintained and 
installed on along private roads on several parcels of private lands. The Councils’ 
revegetation projects highlight the development of a native plant/seed bank for 
restoration activities. Revegetation activities have included the propagation and/or 
planting of over 12,000 targeted trees, shrubs and grasses on key federal and private 
locations throughout the watershed. These projects are increasing shade and 
controlling erosion at sites associated with landslides, scoured stream banks, road 
failure sites, riparian areas denuded by catastrophic fires, historic mining tailing sites, 
and logged areas. We have continued to increase our roads oprogram in which local 
residents help steward roads that they use through implementing light maintenance 
measures ( clean culverts and ditches, etc), participating in a roads needs assessment, 
and checking roads and repairing drainage problems during major storm events. The 
SRRC coordinated much of this work with the USFS. The USFS was provided a 
summary of the work performed. 
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Through the creation of a Saimon River Community Restoration Program (CRP), the 
SRRC developed a long range Community Action Plan in 1994, which outlines 
direction and prioritizes its activities to best accommodate watershed/fisheries 
recovery. This plan was updated during FY-1997. The on-going participation of the 
local schools in the CRP has expanded the educational component of many of 
SRRC’s activities in the community. 


C) DESCRIPTION OF STUDY AREA 

The Salmon River is one of the major sub-)asins in che Klamath River Basin. The 
744 sq. mile watershed is entirely within che Klamath National Forest. Four 
communities lie widely dispersed within this watershed. There are approximately 300 
people residing in the drainage. The Salmon River has long been known for its 
exceptionally high quality waters and high value fisheries as well as boasting one of 
the richest regions of species diversity in the temperate zones. In comparison to most 
rivers in the west, the Salmon River still retains large areas of high quality habitat for 
anadromous fish. It is noted to have the largest population of Spring Chinook 
Salmon in California. There are both Summer and Winter runs of native Klamath 
Province Steelhead. A smaller run of Coho salmon is also present. In general, the 
headwaters of the Salmon River are characterized by coniferous tree associations that 
change with elevations. The major forest types have various understory elements that 
characterize them specifically, depending on soil type and exposure. 


The Salmon River watershed is one of the highest risk fire areas on the Klamath 
National Forest. It has a high natural frequency of lightning occurrence. In recent 
years the Offield Fire (1973) burned the area near the river confluence. The Hog Fire 
(1977) burned extensively in the lower North and South Fork watershed and in 
Nordheimer and Crapo Creeks. ‘he total area was about 80,000 acres. In 1987, 
wildfires burned 90,900 acres in four separate areas, covering much of the Salmon 
River sub-basin. In 1994, the Specimen fire burned approximately 7,500 acres in the 
Specimen and Little North Fork Drainages of the North Fork. It is estimated that 
40-50% of the Salmon River sub-basin has burned since the early ‘70s. Many acres of 
intact late successional forest and high value riparian habitat burned with high 
intensities eliminating the functional biological quality of these habitats. 








The Klamath River Fisheries Task Force has identified high water temperatures and 
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excessive sediment production being the key limiting factors for the anadromous 
fisheries resource in the Salmon River sub-basin. The Forest Service has identified 
that the recent catastrophic fires have been a major contributor of sediment to the 
Salmon River and have eliminated significant areas of riparian cover in the sub-basin 
(Salmon River Sediment Analysis - USFS 1994). Since the Hog fire in 1977 Salmon 
River water temperatures have exceeded 77 degrees Fahrenheit. (West et al 1991). 
The recent wildfires have increased sediment run-off on roads, in riparian areas, and 
from the upslope areas. 


Our community-based program is of particular significance in managing the Salmon 
River sub-basin because access to the district may also be viewed as a limiting factor. 
Managing agency personnel have to drive two or more hours just to get to the main 
roads. There are two high summits to go over on the access routes. The main 
Salmon River road is mostly a one lane road with turnouts carved into the steep cliffs 
of the river corridor. This makes management activities expensive and sometimes 
prohibitively costly. Monitoring both for legal and illegal resource use has often been 
difficult to accomplish with any sort of effectiveness. We must also mention that the 
difficult access has been somewhat responsible for limiting development and 
investment by larger corporate resource-extraction industries. 


At present, fuel loading is at an unnaturally high hazard level in many areas of the 
watershed. This current fuel loading threatens to severely damage the more 
biologically intact and/or recovering landscapes in the sub-basin (Each of the USFS 
Watershed Analyses). Several Late Successional Reserves in the sub-basin have a 
high fire potential (USFS North Fork, Eddys, Carter Meadow/Taylor Late Succession- 
al Reserve (LSR) Assessments-1995& 1996). The Karuk Tribe of California has 
presented information pointing to the fact that “Fifty years of fire suppression has 
resulted in an ecosystem with accumulations of flammable debris capable of fueling 
future catastrophic fires within the watershed.” (Karuk Tribal Module for the Main 
Stem Salmon River Watershed Analvsis, Draft, June 25, 1996). 


In the winter of 1995-1996, we experienced an unusually heavy snow, probably 
combined with wind, which created a tremendous number of downed and broken 
trees and other damage to woody vegetation. This has exacerbated the already severe 
problem. The SRRC is participating in cooperative monitoring of this federal project 
in addition to providing volunteers to pull back excessive fuels from residual large 


5 




















SALMON RIVER COMMUNITY RESTORATION PROGRAM (SRCRP) 
FINAL REPORT FY 97 


trees prior to scheduled US Forest Service underburning in the area . 


Without critical fuels management, one can easily predict that catastrophic wildfires 
will return more frequently in the Salmon River. The fire history and fire potential 
of this sub-basin establish that increased catastrophic wildfire occurrence is 
the number one threat to fisheries and general ecosystem health and diversity. 


During 1997, the Salmon River experienced the largest high water event since the 
1964 flood. Several roads and hillsides failed. In addition several miles of riparian 
habitat (particularly on the South Fork) were scoured, reducing shade over streams 
and sections of the river. 


D) METHODS AND MATERIALS 

s Ecosystem Awareness Workshops, Restoration Training Workdays 

The Salmon River Restoration Council has performed the tasks identified in our 
cooperative agreement for Salmon River Community Restoration Program (CRP) 
for Fiscal Year 1997 (FY 97). The SRRC continued to enlist community members in 
a variety of watershed restoration and protection activities. In FY 97, the SRRC held 
23 Ecosystem Awareness Workshops and Restoration Training Workdays and 4 
Mini-Workshops that focused on: |) Fisheries Management, 2) Fire Management, 3) 
Native Plant Cooperative Seed Bank/Riparian Revegetation and landslide 
stabilization, 4) Watershed Education Program- Partnership with 3 Schools, and 
others highlighting subbasin water temperature monitoring , 5) Grazing Management, 
6) Forest Management, 7) Road Management, 8) Noxious Weed Management, and 
9) River Clean-up. (See Appendix # 1 - Workshop Evaluation including 
Comprehensive Activities Schedule and Participation Log) 


S Public Outreach 

SRRC distributed announcements and information at key locations which serve as 
community information distribution points. These points are at the Forks of Salmon 
Post Office, Cecilville Post Office and Sawyers Bar Post Office. We have maintained 
current information and handouts at these and other points. Notices and 
informational announcements have also been posted at public bulletin boards in 
Somes Bar, Orleans, Happy Camp, Etna, Fort Jones, and Callahan. Periodic updates 
were provided to the Fish and Wildlife Service throughout the year. 
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Various SRRC updates were provided to our Board of Directors, the community and 
other stakeholders including a newsletter circulated at the time of the SRRC 
Watershed Center opening. 


In reaching out to managing and interested entities the SRRC held various field trips 
and gave several presentations to provide a general overview of the conditions and 
problems associated with watershed health in the Salmon River subbasin. 

(See Appendix # 3 « Handouts, Posters, Planning Meeting Notices, etc.) 


s Support for School’s Watershed Education Programs. 

During FY 97 SK™ continued to support the 3 schools’ Watershed Education 
Programs with data gathering technicians, technical assistance and planning and 
coordination. Community volunteers donated 34.5 person days and staff provided 
26 days to this effort. 


® FY 97 Board and Steering/Planning Meetings 

During the planning meetings the community members, key agency specialists, Karuk 
Tribe of California personnel and others participated in planning, implementing and 
evaluating the Ecosystem Awareness Workshops, Restoration Training Workdavs, 
Project Proposals or other SRRC restoration activities. Notices for the board and 
steering committee meetings were mailed and posted on all key community bulletin 
boards. Each meeting person volunteered 1/2 work day each. There was a total of 
24.5 volunteer days attributed to the 7 Board/Steering Committees meetings 
and 27 volunteer days attributed to the 22 planning meetings. (See Appendix 
# | Workshop Evaluation and Participation Log) 


. Community Action Plan 

During this year the Restoration Council reviewed and provided input onto its 
Salmon River Community Action Plan (Plan). The Plan focuses on identifying and 
achieving long and short range Goals and identifying and accomplishing associated 
Tasks in areas such as: Ecosyst~m Planning, Education, Aquatic Ecosystem Protection 
and Restoration, Te-restriai & «system Protection and Restoration, Ecosystem 
Assessment. This Plan is used as an annual guide for the staff, board, steering 
committee and the general community. It will be updated at least every year as new 
information, opportunities, or direction arise 
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. Partnership Building 

The SRRC participants continued to provide assistance to the Forks of Salmon 
School in coordinating and implementing their watershed education program. 
Students learned techniques to inventory, monitor, protect, and rehabilitate natural 
resources in Salmon River sub-basin that are directly associated with the anadromous 
fisheries. This year an AmeriCorps partner working in the schools participated. 


A Stakeholders group, the Salmon Learning and Understanding Group (SLUG) was 
initiated by the SRRC and includes members from the community, agencies, tribe, 
and environmental organizations. We expect to attain participation in the near future 
from other stakeholders such as the Siskivou County Road Department. 


s Project Development 

Through the Community Action Plan and the 3 Year Work plan the SRRC has 
identified key projects and project areas which need funding. The SRRC 
Coordinators worked with specialists from the managing agencies, Karuk Tribe, the 
private sector, and universities in the development of a number of restoration 
proposals. In addition to submitting 3 proposals in 1997 to Klamath River Fisheries 
Restoration Task Force, the SRRC submitted numerous restoration proposals to 
various funders such as: ESRI, McConnell Foundation, California Dept. of Fish and 
Game, US Fish & Wildlife Service's Salmon Stewardship Program, 319 (h), the Jobs- 
In-The Woods program, ESRI, and others. 


# Personnel 

The SRRC Coordinators and Secretary attended all of the planning meetings for 
which they will be compensated through their salary. In FY-97 the Coordinators 
worked for 328.65 person days total, including 25 days of volunteer technical 
assistance provided by our GIS Coordinator for: |) development of our GIS projects, 
2) general computer support, 3) proposal development and 4) other technical 
administrative needs. Of the total time 154.33 of these days were paid and the other 
174.32 were in-kind contribution. The secretary worked for 35.1 days of which 
23.85 were paid and 11.25 are in-kind contribution. Our staff accountant worked for 
94.7 davs of which 69 were paid and 25.7 were in-kind contribution. Of the 458.5 
total staff davs for the Grant Period, 211.27 davs (46%) were volunteered. 
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s Technical Assistance 

During FY 97 the SRRC received a broad range of technical support from key agency 
and University personnel, Tribal representatives, and private specialists at several of 
the planned Workshops and Workdays and other events. In addition, we received 
extensive technical assistance for our computer and Geographic Information Systems 
project, for initiation of a sub-basin-wide private landowner inventory, for proposal 
development, and for general computer assistance. 


The SRRC continued to work on developing a comprehensive Geographic 
Information System (GIS) which is utilizing data from the Klamath National Forest 
and from other sources. The SRRC is working in conjunction with technicians from 
the Klamath Resource Inventory Svstem (KRIS). The SRRC will be tracking such 
characteristics as: unstable soils and roads, denuded riparian and up-slope habitats, 
fuels loading associated with private dwellings and opportunities for fuel breaks, 
native and noxious plant species populations, areas of the river used by anadromous 
fish species, SRRC’s restoration sites, and other information. A private lands 
inventory has been identified as a priority project and funding is being sought. Some 
aspects of this inventory are currently under way on various parcels of private lands 
such as: fire risk assessment and landslides . 


# Conferences/Workshops/Presentations 

During FY 97 SRRC participants attended a variety of workshops to increase our 
knowledge of restoration problems and solutions. SRRC staff made several 
presentations including: Klamath Basin Fisheries Restoration Task Force, Klamath 
Restoration Conference in Yreka, Siskiyou Resource Conservation District, Yreka 
Rotary, KRIS Forum in Yreka, PFMC, and the Shasta Bioregional Conference. SRRC 
participants attended various conferences and training sessions which include: GIS 
Training in West Virginia and San Diego, Salmon and Steelhead Restoration 
Conference (SRF), Alternative Forest Products, Kris/GIS Training with the schools, 
USFS South Fork Watershed Analvsis Public Meeting, USFS Tavlor Creek 
Decommissioning Meeting, Technical Work Group Sub-basin Planning Committee 
Meeting (host), Scott Valley CRMP Meeting with PFMC presentation, and others. 
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s Other Restoration Council Projects 

Other specific projects included in SRRC's activities this year were:1) Jobs In The 
Woods - Shaded Fuelbreak/Riparian Restoration and Protection projects, 2) Sub- 
Basin Restoration Strategy, 3) Watershed monitoring of habitat conditions and 
restoration, and 4) Development of project to pre-treat USFS fuels reduction 
underburning project. 


E) RESULTS AND DISCUSSION 

During the Ecosystem Awareness Workshops and Volunteers Restoration Training 
Workdavs, a cooperative local forum was provided whereby community members, 
agency personnel, tribal representatives, resource specialists and the general public 
interacted through information exchange, open discussion and in on-the-ground 
training in diverse watershed rehabilitation, protection, and monitoring and inventory 
projects. This year the Salmon River Community Restoration Program continued to 
expand. There were 27 Workshops/Workdays as part of the 78 educational/training 
events, 29 planning meetings and committee meetings, 10 outreach and assessrnent 
activities, and 8 office remodeling workdays that took place in Fiscal Year 1997. At 
these 125 events there were 433.75 volunteer person days contributed by community 
members and other supporters. During Fiscal Year 1997, 213.5 person days were 
volunteered by staff who joined the others in the 1997 Community Restoration 
Program to plan, implement, document and report the associated actions. 


The SRRC staff gave over 70 volunteer davs for the Awareness Workshops and 
Restoration Training Workdavs. Other support donations were given to the SRRC 


by community members and others, demonstzating a growing support for our efforts 
toward recovery of the Salmon River ecosystems. (See Appendix # 2) 


F) SUMMARY AND CONCLUSION 

This has been an eventful and rewarding year for the SRRC. The SRRC will continue 
to take the lead role in heightening community awareness, enlisting local support, and 
promoting cooperative land and resource management among all stakeholders. This 
is necessary to effectively rehabilitate the Salmon River watershed and specificaiiy the 
tisheries resources. In its task to enlist potential partners in watershed management, 
the SRRC realizes this mav be done more efficiently by integrating and coordinating 
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restoration and protection activities with management and regulatory agencies, local 
resource protection entities, private landowners, and education facilities that already 
exist within and outside the sub-basin. The SRRC is working to increase its 
effectiveness on a local level, as exemplified by the 3 Salmon River Schools 
Watershed Education Program. In addition to working with the 3 schools, the SRRC 
coordinated its projects with the Forks of Salmon Fire and Rescue and the Sawyers 
Bar Water Board. It provided technical assistance by performing coordinated 
activities in areas such as fire prevention, fuels inventory, and inventory of water 
system on GIS. The SRRC has and will continued to give educational and 
informational presentations to groups within and outside the sub-basin. 


The SRKC is working on a cooperative pivject with the US Forest Service (Ukonom 
and Salmon River District's) with support from the Karuk Tribe to develop a strategy 
for restoration in the Salmon River sub-basin prioritizes key areas to protect and 
prescribes types of projects needed. A major challenge facing the Salmon River 
Restoration Council, tied to the Restoration Strategy, is to develop a Cooperative Fire 
Management Strategy for the Salmon River in which all stakeholders are involved. 
Another critical organizational and community challenge will be to provide the staff 
and other community members with enough income to sustain their pro-active work 
for the ecosystem. 


In conclusion, the health of these aquatic and terrestrial ecosystems are the single 
most important factor in determining the ecological and economic well being of our 
rural riverine community. Cooperative community efforts such as the Salmon River 
Restoration Council are the best vehicle to achieve watershed/fisheries recovery with a 
minimum of dislocation to existing economic and social activities. As is evidenced by 
the SRRC’s annual accomplishments, there exists a consistent expansion of 
community commitraent to the protection and restoration of the Salmon River sub- 
basin and in particular its anadromous fisheries resource. Without the support of the 
watershed residents and various associated stakeholders the recovery and 
maintenance of the watershed and fisheries may not be possible. Due to the Salmon 
River sub-basin's remoteness and management access problems, the government 
agencies must have the active cooperation and support of the communities to 
expediently recover the fisheries resources associated with the Salmon River. The 
SRRC believes that strong community partnerships are essential to the recovery of 
the natural environmenta! and sustainable social conditions. 
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=) SUMMARY OF pty tg 
otal funds dispersed to SRRC for this j 
by the US Fish & Wildlife Service: $ 24,000.00 


® Total Personnel Costs: $16,350.34 
$ 1,297.84 for technical assistance 
$ 4,000 in per diem for 544 volunteers days at $ 7.35/day 
$ 7,881 for the Program Coordinator for 95.5 days of work 
$ 1,750 for the Secretary for 21.87 davs work 
$ 1,511.50 in staff benefits 

The staff received $10.00/hr plus benefits. 


= Total Expendable Equipment, Materials and Supplies: $ 
1,110.99 

$ 57.51 for Mapping Supplies 

$ 579.33 for Office Supplies 

$ 189.81 for Computer Supplies 

$ 254.34 for Wet Suits 


8 Total Operations and Maintenance $1307.57 
S$ 240.32 for Dues and Subscriptions 

$ 27.45 for Educational Materials 

S 107.10 for Postage and Delivery 

S$ 245.82 for Supplies 

$ 442.98 for Telephone 

$ 243.90 for Travel and Meals 


s Total Travel: $1,200.00 


S Total General and Administrative Expenses: $5,031.10 
$3,767.00 for Payroll 

S$ 444.10 for Benefits 

S$ 480.50 for License and Permits 

$ 300.00 for Office Rent 

$ 39.50 for Travel and Meals 
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H) LIST OF APPENDICES: 

# | - Evaluation of Workshops and Workdays, Including SRRC 
Comprehensive Activities Schedule and Participation Log 

# 2 - Examples of Workshop/Workday Announcements 
#3-SRRC Handouts, Posters, Planning Meeting Notices, etc.. 
# 4 - Map of Restoration and Protection Activities 
#5- - Community Action Plan 3 Year Work Plan 
# 6 - SRRC/USFS Memorandum of Understanding 
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APPENDIX # 1 - 


EVALUATION OF WORKSHOPS AND 
WORKDAYS, INCLUDING SRRC 
COMPREHENSIVE ACTIVITIES SCHEDULE AND 
PARTICIPATION LOG 
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APPENDIX # 1 


Evaluation of Workshops and Workdays 
including SRRC Comprehensive 


ACTIVITIES SCHEDULE AND PARTICIPATION LOG 
For the Period 10/01/96 to 09/30/97 


Ecosystem Awareness Workshops and Restoration Training Workdays: 
l. FISHERIES POPULATION AND HABITAT MONITORING 


A. FALL CHINOOK 

Community members attended the Fall Chinook Cooperative Training Sessions and 
performed Carcass and REDD surveys. There were 12.5 SRRC’s Staff days provided to 
this cooperative project. Cooperators include the California Department of Fish and 
Game. US Forest Service, Karuk Tribe, and the SRRC. The SRRC support included 
Supervisory and Technical Assistance in addition to the general participation of 49.25 
volunteer workdays from community members. This project has heiped reinforce 
fisheries education and pretection in the Salmon River. The surveys took place on each 
Monday and Thursday from mid-October until early December. The SRRC has helped 
spawn alternative methods for the agencies to accomplish this survey. A labor service 
type of agreement for this employed several of SRRC’s past survey volunteers through 
contracts developed by the Forest Service. One recommendation identified was to 
attain new sources of funding in addition to the current sources to accomplish these 
surveys. Some secondary information was also collected such as: 


10/1/96 Attend Fall Chinook Cooperative Training Session. (Two cw 3RRC’s Staff 


provided Supervisory and Technical Assistance in addition to the general 
Participation of 8.5 Volunteers for full day.) 


10/2/96 Attend Fall Chinook Cooperative Training Session. Two of SRRC’s Staff 
provided Supervisory and Technical Assistance in addition tc the general 
Participation of 9 Volunteers for half day. 


10/7/96 Attend Fall Chinook Survey Coordination Meeting in Happy Camp (1 Staff and 
1 Volunteer full day) 


10/16 White Water Safety Training ( 4 Volunteers for 1.375 full days) 
10/17 Conduct Fall Chinook Survey (1 staff and 3 Volunteers fuii day) 


10/21 Conduct Fali Chinook Survey (4 Volunteers full day) 


/¢ 























10/28 Conduct Fall Chinook Survey (1 Staff and 2 volunteers full day) 

10/31 Conduct Fall Chinook Survey (1 Staff and 4 Volunteers full day) 

11/4 Conduct Fall Chinook Survey (1 Staff and 4 Volunteers fuii day) 

11/11 Conduct Fall Chinook Survey (1 Staff and 3 Volunteers full day) 

11/14 Conduct Fall Chinook Survey (1 Staff and 2 Volunteers full day) 

11/18 Conduct Fall Chinook Survey (1 Staff and 4 Volunteers full day) 

11/23 Attend Fall Chinook Survey Year End Get Together/Dinner and review of work 

in Greenview (2 staff and 5 Volunteers for 3/4 day) 


B) STEELHEAD & SALMON SURVEYS and FISHING WORKSHOPS 
Conduct Surveys of populations of migratory fish. This effort involved agency 
Technical Assistance, 4 staff full days and 9.5 volunteers full days. 


3/2/97 - Volunteers surveyed Specimeri Creek for Steelhead REDDs and found 
six REDDs that were a few weeks old each. They also located for the 
USFS temperature monitoring devices. It was noticed that although there 
was a considerably high water in the beginning of the year the rocks 
exhibited a lot of algae growth. Jodi commented that less spawning habitat 
( good gravel areas) were availabie. (1 full staff day) 





1/6/97 Fishing Community Mini-Workshop - (1 staff and 4 Volunteers half day) 
The SRRC is promoting and providing support to a local (Saimon 
River/Mid Klamath sports and commercial fishing community's ad-hoc 
group to address problems associated with steeiheads. During this 
session the SRRC focused on leaming about listings of Kiamath stocks 
through the ESA. It was discussed how the fishing community can be of 
more help in assisting in the recovery of the steelhead and saimon runs. 
The group agreed to continue to hold educational sessions. 





4/13 Salmon/Mid Kiamath Fishing Community Ad-hoc Mini - Workshop 
Fishing guides and those interested in fishing conditions were given a 
presentation by Pat Higgins. Discussion took piace regarding ESA 
listings, hatchery brood stock management, and ocean and in river 
conditions among other things. 1 staff-day and 9 Volunteers half day) 
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5/9 Saimon/Mid-Klamath Fishing Community Mini-Workshop - Orleans - 
Olson Lodge - (1 Staff and 6 Volunteers half day) An ESA update and 
discussion took place. The ad-hoc identified a need to contact Cal. Fish 
and Game regarding steainead hatchery practices at the iron Gate Dam 
Hatchery facility. They decided to develop a letter and send to the dept. 
One drawback in this group that is typical of many of the resource users 
that they are not used to administrating planniny activities. The SRRC will 
continue to educate and help coordinate a local fisheries support effort 
amongst members of the fishing community. 


C) Spring Chinook and Summer Steelhead Surveys (See APPENDICES # 2 & 3) 
This cooperative volunteer effort is a centerpiece of SRRC’s involvement in fisheries 
management by the community. We have been invioved in this effort since 1993. Each 
species. Over 60 miles of river was surveyed. The river was broken up into 24 reaches, 
eacn about 4 miles, on which teams of 2 to 4 surveyors swam an counted individual 
fish. Each team recorded the totais on an area topo map and tumed in the results to the 
Forest Service. Some equipment was donated by community members. Most of the 
equipment was supplied by the USFS. Community volunteers from the SRRC made up 
the majority of the participants in this survey, volunteering 47 person days. The staff 
worked 22 person days on the dive. In addition to the SRRC, entities involved in the 
population survey are from groups such as: the Forest Service, Ca. Fish and Game, 
Karuk Tribe, Forks oi Salmon school, Sawyers Bar school, Trout Unlimited. The 
volunteers camped out at the Forks of Salmon and were provided food from the Forest 
Service. Check in and reach assignments occurred on Friday. The survey occurred on 
Saturday and Sunday. One result of community involvement in this effort increases 
public understanding of and appreciation for endemic saimon and steelhead stocks and 
their habitats. Trends of juvenile and adult populations will continue to be monitored 
annually and continue to grow as a focus of community involvement. increased 
coordination was identified as a need to take place between the SRRC and oiher 
cooperators to insure for better results, education, and cooperation. More equipment is 
also needed for volunteers to better accomplish the dives in future years. 


6/23 Spring Chinook/Summer Steeihead Planning Meeting (1 staff-day) 
6/27 SRRC Juvenile/Adu!t Salmonid Survey (1 staff-day and 3 Volunteers full 
day) 


7/25-7/27 Spring Chinook Salmon & Summer Steelhead Population Survey (Dive) 
WORKSHOP/WORKDAY (4 staff-days and 39 SRRC Volunteers full day) 


8/6 Fall Chinook Survey Planning Meeting - Happy Camp (1 staff-day) 


ma 








9/3 Fall Chinook Carcass and REDD Survey Pianning Meeting (Happy Camp) 
(1.5 Staff) 


lil. School Watershed Education Program (See Attachments) 


SRRC provided coordination, technical support and community volunteers to the 3 
Saimon River schools Watershed Education Programs. Water Temperature Monitoring 
activities were highlighted in the 3 Salmon River schools and in the community by 
utilizing Hobo Temp computer instruments, funded through the KRIS project, to collect 
water temperature information. There were 26 SRRC staff days and 34.5 community 
volunteer days provided in FY 1997. Other activities associated with KRIS and activities 
in which the SRRC coordinated and provided support are also identified. Students, 
restoration activities. Tracking water temperatures to assess fish habitat, collect and 
growing of plants for revegetation, and growing and planting natives plants to provide 
shade that cool the waters. This project provides an excellent opportunity to increase 
understanding for natural processes in the Salmon River, identifying resource problems 
through monitoring and education, and learning techniques needed in watershed 
recovery. !t was identified that funding is needed for a full time specific SRRC 
coordinator to increase watershed education in the 3 elementary schools. The SRRC 
will seek funding to increase the scope of this project. 


10/1/96 Retrieve Hobo Temps in Upper South Fork (1 staff and 2 Volunteers half day ) 
10/2 Retrieve Hobo Temps in Upper South Fork (1 staff and 2 Volunteers half day) 
10/3 Check Hobo Temps in Upper Main Stem (1 Staff and 1 Volunteer)half day 


10/4 Check Hobo Temps in North Fork (1 Staff arid 1 Volunteer half day) 


10/5 Check Hobo Temps in Tributaries of the Lower South Fork (1 Staff and 2 
Voiunteers half day) 


10/7 Kris GIS Co-ordinators Meeting in Forks with 3 teachers (2 staff and 2 volunteers 
half day) 


11/5 Retrieve 3 of the Hobo Temps left out to monitor water temperatures in the 
main stem, north fork, and south fork of the river during the main part of the 
spawning season. (1 Staff and 2 Volunteers half day) 


11/11 Retrieve 2 Hobo Temps (1 Staff half day) 
Attend KRIS/GIS Coordination Meeting in Forks of Salmon with the 3 Salmon 
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River School (3) Teachers, Siskiyou County Watershed Education KRIS 
Coordinator, and students (2 Staff anc 3 volunteers half day) 


11/13 Retrieve 2 Hobo Temps in Upper South Fork (1 Staff and 2 Volunteers haif day) 

11/20 Retrieve 2 Hobo Temps form upper South Fork (1 Staff and 2 volunteers full day) 

11/21 Classroom Activity at Fork School KRIS/Hobo Study (1 staff and 2 Volunteers 
half day 

12/12 KRIS Pianning Meeting at Forks School (2 staff, 3 teachers, Americorp, 
Students, 2 Volunteers half day) 

1/13 KRIS Training and Coordination in Yreka with Siskiyou County Schools (2 staff) 


1/23 Kris/GIS Mini workshop and training (2staff, 2 Technical Assistant and 4 
volunteers half day) 


3/21 WORKDAY - Forks School Activity - Native seed collection, Hobo Temp data 
management and instrument testing - (1 teacher and 17 students 1 staff, 2 
Volurteers full day) 


3/10 Forks School Field Activity WORKDAY- Planting of Native Plant into containers to 
be used for restoration purposes. (1 staff and 3 Volunteers haif day) 


4/21 Held KRIS coordination meeting with three elementary school teachers, SRRC 
coordinator, and Sue Mauer from the Siskiyou County Office of Education. The 
group planned their activities and discussed areas of neeced help concerning 
Hobo Temp project. (1 Staff half day) 


4/24 Attend KRIS staff development session with teachers (2 Staff half day) 

4/25 Tech. Coordinator presents KRIS information to Forks school (1 staff half day) 

5/13 Waiershed Monitoring - Salmon River School Consortium - Hobo-Temp 
project planning meeting & Calibrate 1997 Hobo Temp instruments - (1 
Staff, 1 Americorp, 2 Teachers, 4 students), Siskiyou County Schoo! 
Coordinator haif day) 


5/15 Attend KRIS Forum at Yreka and make a presentation of Saimon River 
KRIS Activities (2 Staff full day) 
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6/5 install Hobo Temps at target stream and river locations with Forks of 
Saimon Elementary School - Workshop/Workday (1 Staff and 3 
Volunteers full day) 

6/9 install Hobo - (1 Staff and 2 Volunteer full day) 

6/10 install Hobo - (1 Staff and 3 Volunteer full day) 

7/5 install Hobo - (1 Staff and 1 Volunteer full day) 

76 Install Hobo - (1 Staff and 1 Volunteer full day) 

7/7 Install Hobo - Butler Creek (1 Staff and 1 Volunteer full day) 

7/29 Check Hobo Placement (1 Staff and 3 Volunteers half day) 

7/30 Check Hobo Placement (1 Staff and 1 Volunteer half day) 

8/18 Download Hobo Temps - with Forks School pius (1 Staff and 3 Volunteers 
half day) 

8/19 Download Upper south Fork and Cecil Cr. Hobo Temp - (1 Staff and 4 
Volunteers half day) 

8/21 (PM) Download Specimen Hobo Temps - (1 Staff and 2 Volunteers half 
day) 


ll. FIRE MANAGEMENT (See Attachments # 2 & 3) 


The SRRC held various Fire Awareness sessions, on the ground training in Training and 
Fuels inventory, risk assessment and fuels reduction activities during FY-97. The 
reoccuring catastrophic fire as being one of the greatest threats to the Salmon River 
watershed and specifically the anadromous fisheries resource. These events help 
increase local awareness and interest in current fire conditions and issues. Learning to 
assess fuel loads, prioritize treatment needs and reduce fuel loads focusing on 
residences were areas of focus. The Saimon River Volunteer Fire and Rescue made 
presentations in addition ti presentations from the Forest Service and Califomia 
Department of Forestry. Residents also participated in a private residential survey to 
assess risk for responding fire fighters. Fuels management ground review took place on 
federal and private lands. Several parcel of private property, focusing on landowners 
who were elderly or disabled, had fuels reduction activities performed by the SRRC 
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participants. Fire and Rescue brought their fire suppression equipment which was 
demonstrated and used. One resuit of these activities has been the increased 
involvement of community members with the local fire and rescue group. The 
development of a comprehensive coordinated fire management pian for the Salmon 
River was noted as a major red. This effort has stimulated community members to take 
more responsibility for their own property and for public property as well. Several people 
expressed interest in developing a local fire suppression crew which would respond to 
federal as weil as private lands. There were 17.5 staff days, 73 volunteer days and 
several days of technical assistance provided. 


10/15/96 Workshop-Taylor Creek Saie walk thru. (2 staff and 16 v>iunteers full day) 


3/15/97 WORKDAY Fuels Assessment & GPS Training on the Sawyers Bar Fire 
Break. Our technical coordinator, Jim Villeponteaux, took a 3 person training 
crew to learn to use a GPS on the Fire line around Sawyers Bar. This info is 
being used make a make a map and inventory of the Sawyers Bar town fire 
hydrant water system. (2 staff and 2 Volunteers full day) 


3/16/97 WORKDAY Fuels Management in the town of Sawyers Bar. A 7 person 
SRRC crew cleaned up fuel loading at 2 parcels private property (2 staff 
and 6 Volunteers full day) 

3/26 Attend Fire Week Planning Meeting in Fort Jones with CDF, USFS, SRVF& 
Rescue, and SRRC (1 Staff full day) 


4/11 WORKDAY Fuels Management in the town of Sawyers Bar.(2 staff and 8 
volunteers full day) 


4/14 Workshop Ceciliville - Fireweek River Volunteer Fire & Rescue, Forest 
Service, and the SRRC (2 staff 3 technical assistance and seven 
volunteers half day) 


4/15 Workshop Forks- Fireweek emphasized the development of pre-attack 
survey. Coordinated between Saimon River Volunteer Fire & Rescue. 
Forest Service, and the SRRC 1 staff 3 technical assistance and 3 


volunteers half day) 
4/15 Workshop Cecilville- Fireweek(2 staff and 10 volunteers full day) 
4/16 Workstiop- Sawyers Bar Fire Awareness(2 staff, 4 Tech Assist. 
8 Volunteers half day) 
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4/16 WORKDAY Fire Awareness at Forks (1 staff and 11 Volunteers full day 

4/17 WORKDAY Fire Awareness at Sawyers Bar (1 staff, 1 Tech Assist and 8 
Volunteers full day 

4/27 Assist USFS with pre-attack fire survey (2 Staff half day) 

6/30 WORKDAY - Fuels Clean up at Private Residence (1 Staff and 3 
Volunteers full day) 


IV. Through the SRRC Cooperative Nursery Project Plant Seedlings and Cuttings 
Through this effort community members have been involved in collecting and growing 
native plants, planting native plants in sites targeted for restoration. Community 
awareness and support for revegetating and maintaining upsiope and riparian areas was 
increased. Landslides were planted in conjunction with the public land managers and on 
private lands. Several areas were provided erosion control through pianting of native 
vegetation. Noxious weed management was also a focus of the SRRC in its efforts. 

An assessment of noxious weeds in the Saimon River wetershed was initiated. Learning 
more about noxious weeds in this sub-basin was identified as an important need. 
Getting more people invoived in both native plants, planting and noxious weed 
management was identified as an area that the SRRC should continue to its focus 
attention. Monies for noxious weed management is was identified as being needed to 
increase Community response. A noxious weed management pian was also identified as 
being needed. The SRRC will continue to expand its efforts in these areas. There were 
7 staff full days provided fo: Supervisory and Technical Assistance in addition to the 
general participation of 78.5 volunteer workdays frorn community members. 










10/02/96 Workday - Plant Trees at Petersburg Co-op Site (one staff and 7 
volunteers half day) 


10/11 WORKDAY- Survey Poison Guich Debris Torrent to prioritize and 
prescribe pianting locations and methods. Collect 1,600 Willow Cuttings 
and take home and store in water. (1 Staff and 5 Volunteers full day) 

10/15 WORKDAY - Piant Willows in Poison Guich - (1 Staff and 15 Volunteers 
full day) 


3/24 - 3/28 JITW week of work - Plant trees grasses & willows, install waterlines, and 
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waterbars . Landowner/Volunteers assisted the SRRC JITW Crew . (2 
volunteers for three full days This is not part of the CRP) 


4/3/97 Workday - Plant trees on storm caused slide in indian Creek with the 
USFS - (1 Staff and 7 Volunteers full day) 


5/2/97 WORKSHOP/WORKDAY SRRC enlisted community members to assist 
the Forks of Salmon schoci in a day a tree planting at the schools adopted 
site. (1 Staff and 5 Volunteers half day) 


5/7 WORKSHOP/WORKDAY Water Conservation/Noxious Weed Removal - 
Remove Noxious Weeds from pond on private land & Water Conservation 
effort - install Liner in Pond Dam - (2 Staff and 36 Volunteers full day) 


7/28 Native Plant/Noxious Weed Committee Meeting (PM) (2 Staff and 5 
Volunteers half day) 

9/1 Native Seed/Cuttings Collection - Collect Dogwood seed and cuttings ( 2 
Volunteers half day) 

V. GRAZING 


Participants developed and applied cooperative monitor activities associated with cattle 
grazing in sensitive and unique upslope lands located in an area heavily burned over in 
1977 and reburning in 1987. Participants were involved in constructing, maintaining, and 
dropping a collapsible fence to exclude cattle. The fence was dropped each winter to 
prevent extensive snow damage. Both the grazing permittee, the managing agencies, 
and community members cooperatively performed these activities. This helped ail to 
understand what each stakeholders reasoning was. Community involvement reduced 
polarity between the managers and permittee. There were 2.5 staff-days provided for 
Monitoring, Supervisory and Technical Assistance in addition to the general participation 
of 6 volunteer workdays from community members. 


10/4/96 Grazing Monitoring - Photo Points, Utilization Assessment, Check on location 
of Cattle in the two riparian exclusion areas. Check grazing points. (1 Staff half 
day) 


11/21 Grazing Monitoring - Photo Points, Utilization Assessment, Check on location of 
Cattle in the two riparian exciusion areas (1 Staff and 2 Volunteers half day) 


12/30 WORKSHOP/WORKDAY Take down two cattle exciusion around riparian area in 
headwaters of Crapo Creek (1 staff and 4 Volunteers full day) 
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8/897 Grazing Allotment Monitoring (Photo Points) (1 Staff and 2 Volunteers half day) 


Vi. Planning Activities (See Attachments # 3 ) 

Several meetings took piace to plan the SRRC’s general work. The staff recieved 
important guidance in these sessions. Long term planning and the updating of the 
SRRC’s Community Action Pian including a 3 year work pian occurred. Meetings were 
purposely scheduled in various towns in the sub-basin to insure participation from all 
areas of the watershed. Several meetings took place between the SRRC and various 
managing agencies and the Karuk tribe of Califomia as well as other organizations 
interested in the Saimon River. Regular staff meetings also took place. SRRC staff met 
with Task Force members at various scheduled meetings. There were 70 staff-days 
provided for Planning and Organizational activities in addition to the general participation 
of 27 volunteer workdays from community members. 











10/02 General Board Meeting at Snipes Villa in Cecilvilie(4 staff and 13 Volunteers for 
half day) 


10/10 Attend Technical Work Group Meeting (2 Staff full day) 


11/13 Steering Committee Meeting at Kathy's- (5 staff, 3 Board Members, 3 Other 
Volunteers for half day) 


12/10 SRRC Staff Meeting (4 Staff) 

12/11 SRRC Steering Committee Meeting +5 staff, 5 Other Volunteers half day) 
12/17 USFS/SRRC District Ranger meeting - (4 Staff) 

1/15 SRRC/USFS Ranger Meeting - (6 SRRC Staff) 

1122 SRRC Staff Meeting - (5 Staff) | 


2/15 SRRC Annual Board Meeting - (5 staff, 7 Board Members, 4 Other 
Volunteers half day) 


2/19 Attend TWG Meeting - (2 SRRC Staff full day) 
2/25 SRRC Staff Meeting - (5 Staff, 2 Volunteers half day) 
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2/26 SRRC/USFS Ranger theeting (5 S!¥RC Staff half day) 

3/19 Staff Meeting at Watershed Center - (5 staff half day) 

3/20 SRRC Meeting at Center with Merie Anderson (EDC) - (5 staff half day) 
2/22 Staff Meeting at Watershed Center 319(h) - (5 staff half day) 


4/2/97 Steering Meeting at Watershed Center - (4 staff, 2 Board Members, 4 Other 
Volunteers half day) 


4/21 SRC Staff Meeting - AM (5 staff) 


Planning - (1 Staff full day ) 


SRRC Staff Meeting - (5 staff haif day) 


5/21 
5/22 Ranger/SRRC Meeting - (5 staff half day) 
Provide USF &WS tour for JITW/ERO proposal - (2 Staff half day) 


5/28 Attend TWG meeting at Ashiand - (2 Staff full day) 
6/5 


Steering Meeting at Forks of Saimon Community Ciub - 3 staff,3 Board Members. 
2 Other Volunteers half day) 


6/19 Attend TWG Sub-basin Planning Meeting (1 staff-day) 
6/23 Staff meeting at Watershec Center (2.5 staff-days) 


6/25 Monthly SRRC/USFS Saimor River Ranger Meeting (5 Staff and 1 Volunteer half 
Gay) 


7/28 Staff Meeting (AM) (5 Staff half day) 

8/06 Steering Committee Meeting at Watershed Center (4 staff and 3 volunteers for 
half day) 

8/20 SRRC Staff Meeting (5 Staff and 1 Volunteer half day) (Some SOS) 


8/21 (AM) SRRC/USFS Monthly Meeting - (5 Staff and Ranger)) 
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925 SRRC/USFS Ranger Meeting (PM) (4 Staff and 1 Volunteer half day) 


Vil. Roads Stewardship on both private and public lands 

The SRRC has promoted an effort whereby community members take care of the roads 
and inventory tcuk place this year on the Godfrey Ranch Road, the Black Bear Ranch 
Road, Blue Ridge Rosi, and the Eddy’s Guich Road. iniormation was aiso exchanged 
with the Forest Service regarding federal road management- planning, mainteriance, and 
decommissioning. This year participants initiated a storm patrol effort which surveys road 
Conditions in their area of use during storm events. It was identified that small on-going 
maintenance activities performed by the community in both their routine driving and 
storm events will significantly reduce road failure and surface erosion. A inventory of 
roads Conditions, prioritizing problems, was identified as being needed on private and 
public lands. Funding should be sought to do more detailed actions throughout the sub- 
basin. There were 12 5 staff-days provided for Monitoring, Supervisory and Technica! 
Assistance in addition to the general participation of 18.5 volunteer workdays from 
community members and agency technica! assistance. 


12/31 Storm Patrol - on the Godfrey, Biue Ridge, and Lewis Memorial Road - Clean 


Blocked Culverts and ditches, remove blockages in road drainage systems etc. 
Also Survey Damage (istaff and 1 volunteer full day) 


1/1/97 Correct road drainage problems and Survey Storm Damage. Report to USFS 
1 staff and 1 volunteer full day)_ 


1/2/97 Survey storm damage and take pictures (2 Staff full day) 


1/17 WORKSHOP/WORKDAY Godfrey Road Stewardship Workday (1 staff and 6 
Volunteers full day) 


8/19 (AM) Attend Taylor Creek Road Decommissioning Meeting with USFS (1 Staff 
and 16 Volunteers half day) 


9/17 Meet with Saimon River Ranger District Personne! in Ft. Jones to pian for the 
TWG Field Trip on the Saimon River (2 Staff full day) 


9/22 Meet with Saimon River Ranger District Personne! to finalize planning for the 
Technical Work Groups Field Trip to the Saimon River (1 Staff full day) 


9/23. Hold TWG Sub-Basin Planning Committee meeting at SRRC Watershec 
Center (3 Staff full day- and 8 Committee Participants) 
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9/24 Fieldtrip of the Salmon River for the Technica! Work Group (2 Staff, 4 USFS. 
TWG Members, 2 volunteers full day) (SOS) 


9/25 Salmon Learning and Understanding Group (SLUG) Meeting (AM) 
SRRC, USFS (Ukonom Orleans & Salmon River Rangers), Karuk Tribe, and the 
Klamath Forest Alliance) (3 Staff and 1 Volunteer half day) 


Vill. Outreach amd Networking 

This year the SRRC has increased its outreach and networking program. Various 
presentations were made at conferences and in the field in the form of field trips. Private 
and public entities were targeted. The SRRC realizes that the Salmon River is one of the 
most intact watersheds with regards to aquatic and terrestrial ecosystems. It is also one 
of the more obscure watersheds. In order to achieve more comprehensive watershed 
restoration in the Salmon River, many more people in the United States need to know 
about the conditions and efforts occurring locally. The SRRC is expanding this effort. 
There were 24 staff-days provided for outreach and networking in addition to the general 
Participation of 16 volunteer workdays from community members. 


3/11 -3/13 Attended Klamath Restoration Conference in Yreka. Provided 
PRESENTATION and had a booth display. Networked with various 
agency, university personnel, and other, experts and various people 
interested in fisheries and watershed restoration. (3 Staff and 2 Volunteers 
3 full days) 


3/14/97 US F&WS Field Trip with Jennifer Silveira identifying general SRRC 
activities - (2 Staff half day) 


3/28 Mailer ot the SRRC calendar of events, Community Involvement Survey Form. 
Invitation to Watershed Center Opening and a Fire Week Announcement 


5/19 FIELD TRIP - COS Ecosystem Restoration Training Team/SRRC Field Trip (1 
Staff, 2 Teachers, and 18 COS Students full day) 


7/16 Give Salmon River Presentation to Yreka Rotary (2 SRRC staff full day) 


7/31 Give Salmon River Presentation to the Siskiyou Resource Conservation District (2 
Staff full day) (SOS) 


8/7 Planning Meeting to develop Stakeholder Group (SLUG) (4 Staff half day) 
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9/4 - 9/7 Provide various presentations at the Shasta Bio-Regional Gathering. 
Topics: 
1) Building a Community Restoration Program 
2) Fire Ecology and Management of the Salmon River 
3) Pro's and Cons of Grass Roots and Agency driven coordinated 
restoration (2 Staff and 4 Volunteers 2.5 full days) (Some SOS) 


10/10/96 Presentations to the PFMC, Klamath Basin Fisheries Restoration Task 
Force (KTF)(2 staff full days). 


IX. Salmon River Watershed Public Education Center 

This year the SRRC opened a center for watershed activies in the Salmon River. This 5 
room facility is rented from the Forest Service through a special use permit. This facility 
has many functions. it houses SRRC office and technica! equipment as well as provides 
a space for the staff and others to work in. It also acts a place for people to meet in to 
discuss watershed problems and needs. A lot of volunteer time and materials were 
donated in order to get this facility into a condition that provides an effecient and 
comfortable environment. One room is designated for meetings and greeting the pubiic. 
There were 18 staff-days devoted to the remodeling and Grand Opening and in addition 
to the general participation of 30 volunteer workdays and 29 other volunteer days by 
community members. 


1/14 Office remodeling Workday - (5 Staff and 10 Volunteers full day) 

1/28 Office remodeling Workday (3 Staff and 2 volunteers full day) 

2/6 Office remodeling Workday (2 Staff and 2 volunteers full day) 

3/4/97 Watershed Center WORKDAY - Sand Floor (2 FS, 3 Volunteers full days) 

3/17 Watershed Center WORKDAY - (4 Volunteers full day) 

3/18 Watershed Center WORKDAY - (4 Volunteers full day) 

4/11 Watershed Center WORKDAY - (3 Staff and 5 Volunteers full day) 

4/12 Watershed Center Opening 
The grand opening was attended by an estimated 100 people from the region 
Representatives attended from the USFS, Karuk Tribe of California, the private 


scientific community, and several community members.(5 Staff full Gay and 58 
Volunteers half day) 
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X. ASSESSMENT AND TRAINING (See Attachments - Maps + Photos} 

The SRRC has taken a strong role becoming a major player in assessment in the 
Salmon River. We have attained several tools for assessing watershed conditions, 
including GIS, GPS, and others. Several training sessions were held and attended by the 
SRRC staff and/or community members. The SRRC enlisted severai community 
members to narticipate in management assessment and pianning forums sponsored by 
There were 6 staff-days provided for assessment in addition to the general participation 
of 2 volunteer workdays from community members local agencies and other organized 
groups related to watershed/fisheries management. 


1/23. GIS/KRIS Mini-Workshop/Training (5 SRRC Volunteers) 


3/6/97 USFS South Fork Watershed Analysis Public Meeting - Several people attended. 
Provided input both verbally and written to identify what we see is needed in the 
WA to best include the community and accomplish ecosystem management in 
this sub-basin most effectively. 


7/8 - 7/12 Attend GIS Training Conference (San Diego) (1 Staff- 5 Days) (SOS) 


Xi. RIVER CLEAN-UP 

There were 6 full staff days and 21.25 Volunteer full days associated with the first of 
these projects are not included in the list of activities above. This type of project will get 
more attention in the future. 


7/7 ~_—_— Bridge Debris Removal Project- WORKDAY Community members and SRRC 
accountant Les Harling pulled 40,000 pound section of bridge out of the river 
with pulleys and cable (1 Staff, 18 volunteers 3/4 full day) 


8/19 River Clean-up Workday SRRC/USFS (below Petersburg) (2 Staff and 5 
Volunteers 1/2 day) 


All, COOPERATIVE MANAGEMENT ACTIVITIES ; 
There are several other accomplishments and activities associated with SRRC’'s 
reflected work during FY 97. Some key ones we have listed and described below. 


1. MOU - SRRC/USFS 
The SRRC and USFS have developed a Memorandum of Understanding to better 
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facilitate restoration needs between each of the entities in the Salmon River sub- 
basin. 


2. WATERSHED CENTER 


The SRRC opened up a Watershed Center and Office in Sawyers Bar to both 
increase access to the community, the agencies and the general public and to 
provide a central location for all of the Council's work and equipment. 


3. SALMON LEARNING AND UNDERSTANDING GROUP 


The SRRC has pulled together many of the key stakeholders concerned with 
Tribe of California, the Salmon River Ranger District, Ukonom Ranger District, the 
NCDIC, Klamath Forest Alliance and the Saimon River Restoration Council. The 
SLUG will be working cooperatively on several aspects (planning, monitcring, 
assessment, and implementation) of restoration needed in the sub-basin 


4. SUB-BASIN PLANNING 


The SRRC will be working with various stakeholder organizations, agencies. 
tribes, and general public in the development of a Strategy for Restoration in the 
Saimon River Sub-basin. Recently the USFS and the SRRC have received 
funding for this project. The results of this project will help prioritize restoration 
needs and projects in the Salmon River. We see that it mil also help expedite 
approval from the regulating agencies for the identified projects. 


5. GIS/GPS - The SRRC has acquired and is using high quality GIS and GPS for 


monitoring and assessment purposes associated with SRRC Projects, projects 
undertaken by other groups, and general watershed conditions. The SRRC is 
training community members as well as providing needed assistance to the 
watershed groups in other sub-basins. CRP97 and SOS provided additional 
training and supplies support for this technology. 


6. SRRC Saimon River Presentation - The SRRC has developed a Presentation to be 


given at specific watershed conferences and to funders, government entities, 
political entities, special interest groups, in the community and the general public 
This presentation includes slides, maps, and a computer display. So far the SRRC 
has given the presentation at the Kiamath River Restoration Conference, Yreka 
Rotary, the Siskiyou Resource Conservation and numerous individual citizens. 


7. WEB SITE - The SRRC has developed an initial WEB site to provide access by the 


Outside world to the SRRC’s work and to the Salmon River. CRP98 and SOS 
will be providing support for this activity. 
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8. School History Day - The SRRC assisted a Forks of Salmon Elementary Schoo! 
student in the development of History Day project that focused on “Poaching 
Prevention’. This Project won 2" piace. The SRRC currently uses this display as a 
valuabie educational tool at home and on the road. 


9. Preparation for Workdays, Workshops and Fieldtrips - There are several days of 
preparation the SRRC staff and other volunteers provided that are associated and 
not reflected in the list of many Workdays, Workshops and Fieldtrips above. 


10. TWG Fieldtrip - The SRRC organized and went on a Field trip of the Saimon River 
put on for the Technical Work Group of the Task Force. Various key local USFS 
personnel joined us to provide their perspective. The purpose of this field trip was 
to provide the TWG with an overview of resource problems and restoration needs 
in the Saimon River sub-basin and to increase cooperation and coordination 
between several of the key stakeholder in the sub-basin. 


11. Development of 1997 Work Plan and Update the Community Action Plen — 
The SRRC Staff, Board of Directors, other community members, reviewing 
agencies and the Keruk Tribe eselsted in updating te SRRC's Community Action 
Plan and 3 Year Work Plan. The Work Pian identifies specific projects that the 


SRRC is seeking to accomplish in the next 3 years. 





During th this year the Salmon River Restoration Council - ol several grant 
proposals to provide additional assistance to accomplish its work. There were several 
deys in which the staff and other volunteers worked on the development of the grants 
submitted to entities requesting proposals that are listed below. The work done on these 
proposais is not reflected in the Chronological List of Activities. There were several staff 
and volunteer days associated with developing these proposals. Other grants were 
submitted in addition to the ones listed below. 


1. ERO - JITW - Shaded Fuel Break installation/ Riparian Habitat Restoration- 
(YES) ($32 K) 


2. Ca Fish & Game - Private Land Restoration inventory (NO) 
3. Klamath River Fisheries Restoration Program - 
a) Community Resioration Program (YES) ($35) 


b) Fall Chinook Carcass & REDD Survey (NO), 
c) Sub-basin Restoration Strategy (YES) ( Coonexzitors with USFS) ($25 K) 
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SALMON RIVER RESTORATION COUNCIL 
CRP97 Agreement # 14481133397 


For the Sake of the Saimon - Coordination Support (YES) ($15K) 


Conservation Technology Support Program - (YES) 
Computer hardware, software and training focusing on GIS ($60 K ) 


ee 
($13K) 


319 (h) - KRIS (YES) ($22 K) Will be available after January, 1998. 
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APPENDICES # 2 


Examples of Workshop Workday Announcements and 
Associated Items 
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On July 25 through July 27, 
the Salmon River Restoration 
Council, in cooperation with 
the Klamath National Forest. 
Califorma Deparwmnen of 
Fish and Game. U S. Fish and 
Wildlife Service, and the 
Karuk Tribe of California 
will conduct a direct observa- 
thon census survey of adult 
spring min chinook and suim- 
mer mun stecilhead. This an- 
nual survey Contimucs to rro- 
ide the best opportunity to 
rseces the population of 
spring chinook salmon ond 
summer stecihcad on the 





Salmon River We invite 
your participation in this 
survey aS a volunicer and 
concerned citizen Past 
volunicers and organiza- 
tions included Cal-Trout. 
Trout Unlined. wniver- 
sity students. muincrs. 
kavakers. as well as fish- 
eries and wildlife profes- 
sionals The efforts of 
volunteers working with 
us has been the kev to the 
suceess oof the survey 
You will cmov observing 
these animals under sdcal 
conditions 


Everyone Can Help 


There $ lots 10 dr to mal.c this 
weckend 3 suct “ wnhouw 
yying 10 pNP .. ben Tier 
We need volunteers to ob- 
serve from up on the road Or 
vou can help keep the camp 
running smoothly. the equip- 
ment looked afer and rropic 
ncoumed for You 


lor More Info —hathy MeBroom or Jim Villeponteaux at the Watershed Center 91 


help with transpon, check- 
in, Sct-up and cleanup 
There will be special op- 
portunities for kids to par- 
treipate in this educational 
and fun event. Let us 
know if vou would like to 
wiend. and especiaily i 
sou would like to help 


EE’ 'é a 












Jolunteer divers will put on wetsuits and spend 
two days counting ssimon and steeihead In the 


Wild and Scenic Salmon River. 


é 


Ne 








| 
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‘ 


5S 


Make 
Yourself 
Count... 


To join a Crew, you murs: 
be in good physical cond:- 
tion. Crews typically cur- 
vey a three to four muilc 
section of nver during « 
seven to ten hour das 
walking over rouch. racks 
terrain, in slippery condi- 
ons. Slips. falls and 
bruises 9 arc |= commen 
Equipment required frr 
cach person doing the cen- 
sus is as follows wetsus! 
hood. mask and snoric! 
wading shocs and glovc« 
Since we will be campine 
out, everyone should bone 
their own camping cqimp- 
ment. 


The project camp ssi" 
a the Crvstal 
Group Camp near ** + 
heimer Creck “ce 
back of this mailer f.« 
weekend's agcnds 
meals wall be pro ide! 
volunicers as shown «, 
agenda Lunchee are 
provided You wii! 

10 carry vour lunch i 
waterproof container =r: 
will need a cantiecn 

on jomme us Frc 
evening for dinner nd 
imroductions 






Sey ; 











1997 Salmon River Spring Chinook Census 
Agenda 


Saturday, June 26 


Kelday. July 25 


5-620 0m Report in at Crystal 


Springs Campground near Nord. 
henner Creek 


5-7 309m Set up personal camp- 
ses est dinner, check the loca! 
ares’ Dinner Provided 


730 0m Free Time/Miver Meet 
and talk with someone you cont 
know 


10 pm? Hit the Sack Tomorrow 
will be a long day 


Bote: Weather can change 
repidly. If conditions are net 
sefe. the ceases will be can- 
celled or pesipenced. 


3¢ 








730 am Meet at camp for break. 
fast Reach. team and vehicie as 
signments Breakfast Provided 


830 am Safety Meeting Proce: 
dures for data ccliection. travel, and 
crew pick up. Attendance /s 
Mandatory. 


915 am Depart to assigned 
reaches 


Som All crews return to camp and 
be accounted for You Must 
Check in At Camp For Your 
Safety. 


60m OCinner Dinner Provided 


Bom Presentations, Music and 
infotainmen’ 








Sunday, June 27 


730am Meet at camo for break 
fast Peach. team. and vehicie as. 
signments Breakfast Provided. 


830am Safety Meeting 

Discuss issues and concerns from 
Saturday s work 

Attendance !s Mandatory 


915 am Depart to assigned 
reaches 


450m All crews return to camp er: 
be accounted for, Break camp. re 
turn equipment end data. and hea- 
home Please Sign Out At The 
End Of The Survey. 


Let The Riders 7° 


Cory 





duit fish countinc set 





( 
j 


y local agencies here 


SOMES BAR--On July 25 
“ough July 27. the Klamath 
tional Forest. in coopera- 
m with the Salmon River 
storation Council. Caltifor- 
a Dept. of Fish and Game. 
Gd the US Fish and Wildlife 
rvice will conduct a direct 
servation census survey of 
ult spring run chinook and 
tomer run steeihead. 

This annual survey contin- 
*S to provide the best oppor- 
nity to assess the popula- 
M C4 spmng chinook salmon 
wd summer steelhead on the 
umon River 

Past volunteers and organi- 
tions included Cal-Trout. 
“out Unlimited. university 
udents. miners. kavakers. 
$s well as fisheries and 
uldlife professionals. The 
forts of volunteers working 
th us has been the key to 
ie success of the survev 
Participants will observe 
iese animals under rocky 








terrain. and slippery condi- 
tions may be required. Slips. 
falls. and bruises are common 
occurrences. 

The equipment required by 
each person doing the census 
is as follows: wet-suit. hood. 
mask and snorkel. wading 
shoes. and gloves. Partici- 
pants will need to bring their 
own camping equiproent. 

Those interested in partici- 
pating should contact Onon 
Dix at the Salmon River 
Ranger District by calling 468- 
5351 pnor to Julv 10. 
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Happy fish counters 


Four happy fish counters, part of the Salmon River fish census crew. take a break on the south Fork 
of the Salmon River during the recent event, coordinated ty the U.S. Forest Service. For further 
_ Setails and photos see page 6 in today's Daily News. Pictured (left to night): Eben Swain, Robert 
| Purcell, Tammy Sullivan and Dave LaPlant. 
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Salmon count volunteers set 


SALMON RIVER — 
Salmon River Restoration 
Council's annual spring 
Chinook census has sufficient 
commitments for volunteers to 
assist in this year’s count. said 
council spokesman Richard 
Manley 

With Klamath National 
Forest as the “lead coordina- 
tor,” the annual count helps 
determine saimon recovery 
policies while providing an 
opportunity for strangers to 
become friends in some the 
most pristine mountain coun- 


try in California, said the spon- 


sors. 

The weekend begins at 5 
p.m. today with volunteers 
reporting in at Crystal Springs 
campground, iccally known as 
Nordheimer Creek camp- 


KNF will pro: de evening 
meals today and Saturday anc 
breakfasts Saturday anc 
Sunday 


Fish counting will take 


place throughout Saturday and 
well into Sunday afternoon. 
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NO MORE FISHING? 


On April 25, 1997, it is probable that the Klamath River Coho 















— will be listed as Endangered! 
This means-Fishing Res oe Ohs.that may affect all 
fahing, on all wits. V Your insults = 


needed. | ™ = a ¥ ——— 
Salmon River Restoration Council is spors | S 
with Pat Higgins, a-fisheries biologist who is .. a: 
know, at the new SRRC Watershed Center in Sawy 
Bar on Sunday, April 13", 1 to 4 p.m. located at the 


Ranger Station. 


Please come. This could affect Sicivoe / 





You are also encouraged to attend the 
Center GRAND OPENING, Saturday, pats 4 p.m. 


Pat Higgins will be in attendance also. 
Seer 2 


Everyone is invited to attend. SRRC! . ned for the 
entire watershed, all groups. Come: ar e your support. 
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PUBLIC NOTICE 


SALMON RIVER RESTORATION COUNCIL 


1997 FALL CHINOOK SALMON CARCASS AND SPAWNING BED SURVEY 
Community Members Invited to Participate: 


The 1997 Fall Chinook Salmon Carcass and Spawning Bed Survey will be 
conducted this fall on the Salmon River durirg the months of October and 
November. The work in this survev will be conducted in cooperation between 
the Salmon River Ranger District. California Department of Fish and Game. 
the Karuk Tribe of California. and the Salmon River Restoration Council. This 
Survey was initiated in 1992 to take the place of the counting weir that was 
located approximately 3 miles up from the mouth of the Salmon River. Over 
the past 5 vears local volunteers have worked with various personnel from the 
cooperating groups to complete the annual survey. The results of this 
investigation will be used to determine what harvest levels should be set for 
next vears ocean and in river catch. 


It is well recognized that the support from the local community has been 
essential to completing this work annually. Without the support of our 
volunteers in past vears. completion of the desired reaches would not have 
been possible. Without this survey managers would want to return to using 
the weir. Community members are encouraged to partake in the surveys. Some 
past volunteers have gone on to find paving jobs this vear. One wav for 
interested but inexperienced people to be eligible for this work next vear is to 
volunteer with the Salmon River Restoration Council this vear. VOLUNTEERS 
ARE NEEDED. Participants need to have taken a white water training course 
(AVAILABLE ON October 2) and survey training offered this vear at the two 
dav Survey Training Course at Petersburg Station ( October 8 & 9). The 
main equipment to be used. neoprene waders and felt bottoms boots. will be 
available for volunteers on a first come first serve basis as a limited supply is 
provided by the SRRC and other cooperators. 


If vou would like to help out in this verv important and interesting fisheries 


activity, please contact the Salmon River Watershed Center. ASAP at (916) 
462-4665. 
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The Salmon River buses ES ncil (SRRC) 
is sponsoring several Workshops: Of — in the 
Saimon River communities that focus on Fire Prevention. 
During the Workshops, various presentations will be given by 
local fire prevention and management agencies, including the 
Restoration Council, SR Fire & Rescue, CDF. and the USFS. 
Various actions will be discussed and a Residentia! Risk 
Assessment will be presented. New Mail-in Burn Permits 
will be available. We will Update you on the Local 911 
Emergency Response system. The morning following each 
Workshop. community members will he!p Fireproof a 
| neighbors home(s). GPS mapping will occur at several work 
{ sites. During the Workdays we will look at key aspects needed to 
: Best insure that our homes don’t burn, and the Forest 
around us doesnt burn either. So let's ALL Get Ready for Fire 


Season. NOW! ” 


SCHEDULE: Protect Towns, Neighborhoods, & Residences 
April 14- Cecilville Workshop: 7-9pm at the Community Club 
April 15 - Cecilville Workday 9am - 4pm meet at Snipes Villa 
April 15 - Forks of Saimon Workshop - 7-9pm (at Forks Community Club) 
April 16 - Forks of Salmon Workday 9am - 4pm 

April 16 - Sawyers Bar Workshop: 7 - 9pm at Town Hail 

April 17 -Sawyers Bar Workday - 9am- 4pm meet at Town Hall 
April 18 -Sawyers Bar Workday - 9am- 4pm meet at Town Hail 












-—- we mee eee eee ._- 





_ - --—~ --- 


At the Workdays Bring: YOURSELF &FRIEND(S) + Chain Saws. 
Brush Cutters, Loppers. McCleods, Shovels. Rakes, Longsleeve Shirts. 
Pants. Hard Hats. Safety Giasses, Gloves, Boots, Water, Lunch. 
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SALMON RIVER FIRE PREVENTION WEEK 
WORKSHOP AGENDA 





LL INTRODUCTION - (SRRC) 5 minutes 
Welcome - Speaker Introduction and the Purpose tor the Event 


ll OVERITIEW~- (SRRC) 15 minutes 
Briet justory of structure Wildfire & Structure fires on private and public lands. Role of 
Restoranon Council to increase community awareness and parncipation mn fire 
management. (Workshops & Workdavs) The SRRC has identified Fire as being = 1 
threat to the Salmon River ecosystem. 





1}. FOREST SERVICE - /5 minutes 
Past. Present. Future Role - What tire Response Force looks like tor this year. Pre- 
Suppression Burnng Program for 199~ and bevond. RISK ASSESSMENT PROJECT - 
Resident Cooperation Imuarive. 
(Explain Prormzaton Process Discuss Raung Form idenufy Results) 





ll, SALNION RIVER VOLUNTEER FIRE & RESCUE - 15 mimutes 
Role in local fire managemem. Importance of community imeracuon, Pre-atiack 
plamung and assessment Residennal Survey Form. 911 reporting, directions to 


, 


wr ures (sirens 7) 


BRIA /O mutes 


(ALIFORNTA DEPARIMENT OF FORESTRY - 5 mimutes 
ldenuits deenies Role + Fostermg Cooperanon «ith Fire and Rescue and private 
landowners and orgamzations, Discuss structure protection (Handout), New 
“Califorma Fire Plan” , Mail In Burn Permis. 


IL DISCT SS FOLLOWING WORKDAY LOGISTICS /3 minutes 
ldentin what to do where & when and where to meet to hegin- Discuss prevention needs 
at the location & how to assess condinons, set up vatety measures for burning. 1D what 
equipment and tools are needed. who will coo7ainate certain activities and take on 
responsibilities 


Gq 














SALMON RIVER RESTORATION COUNCIL 1997 FIREWEEK WORKDAYS 


CECILVILLE 
1) Reiwerts - Burn Piles in Fueibreak 
2) Wendt’s - Burn Piles 


FORKS OF SALMON 
1) Clean Around Community Club 
2) Godfrey Road Piling and Burmng 
3) Fireproof Harling Residence 


SAWYERS BAR 
1) Pile, Burn. and Clean Up around residences 
2) Use GPS to inventory fuel breaks and other fire related charactenstics 
3) Check Existing Town Water Fire Boxes - Inventory needs and Upgrade 


One hour presentations at Forks and Sawvers Bar schools during the Workdays 
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Dear \Watersnec Partner. 


The Saimon River Restoration Councii «Counc: 1s recognized by the Forest Service as being a 
maior stakeholder in the Salmon River crainave that compliments vanous iand managing agencies 
and local organizations The Councii venerates ideas. 2 workforce. ana funding sources 10 
impiement additionai projects to improve the quaiitv of the resource 2na human environment in 
the Salmon River drainage Our activities focus on both private and puolic lands in the drainage. 
One area of particular interest of our with respect to watershed and community health is rire 
management In the past we have sponsored several fire prevention 2nd management awareness 
workshops and volunteer workdays Education through action is a key axiom of ours 





The Salmon River Restoration Council sees that the fire history and fre potential of the Salmon 
River sub-basin establish increased catastropnic wildfire occurrence as the number one threat to 
fishenes and the general ecosystem health and diversity 

The Karuk Tribe of California has indicated that ~ Fiftv vears of fire suppression has resulted in an 
ecosystem with an accumulation of flammabie debris capable of fueling future catastrophic fires 
within the watershed” (Karuk Tribai Moduie ror the Main Stem Salmon River Watershed 
Analvsis- 1996) Without cnticai fueis management. one can easily predict that catastrophic 
wildfires will return more frequentiv in this watershed Multi-vear fiscai problems are occurnng at 
all government levels. constraining the availability of funding to address the increasing workload. 
cost and losses of the Calitornia wildland fire protection svstem (California Department of 
Forestry - California Fire Plan -}9°6) Thererore it 1s doubtful with tne current funding trends 
tor tire manavement that the responsibie agencies will be able to accomplish ail of the projects 
that are needed alone The kind of fire management that is needed on the Salmon River can only 
occur if all or the plavers or stakehoiders are workir.g in cooperation towards the same veneral 
goals Local community based organizations such as the Salmon River Restoration Council. 
Salmon River Volunteer Fire and Rescue. and the three Salmon River schools among others work 
iN COOrdination with the vovernment entities associated with tire manayvement in the watersned 





This vear the Saimon River Restoration Counc: wiil be holding its anmuai Fire Prevention Week 
starting on Apri 14 and enaing Apni |~ We nave enciosed the Community Poster Notitication 
that identities the schedule of events Gumny this strategic week In addition to tire 

prevention manavement activities during the scheduled fire week. the Council hoids otner 
associated Fire Workdavs and Workshops dunng the vear The Councii sees these events as being 
integral to increasing community public awareness and support tor the extremeiy hot subdiect of 
fire prevention and yenerai management in the Salmon River watershec 


You are beiny contacted because we have identitied that vour organization piavs a pivotal role in 
activities associated with various aspects of fire management in the S2imon River watershed 
Subsequently. we request that vour organization participate in these events There are various 
aspects of the program that vou may want to focus on. including. Pre-rire management pianniny. 
Residential ‘laintenance Needs. Residential Risk Assessment. Burning Permits. Town Fire Plans. 
Initial Attack Priorities. and Wildfire Management Please let us know as soon as possible as to 
vour commitment to attending the 2. ents cunny Fire Prevention Wees or other activities that we 
will be holding 
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THE 


ey almon fiver Aertoration ‘ud 


Invites Everyone 


r-~ 


— 


7Ta-r7s Help Prevent Fire=== = 
Sawvers Bar 


Activities include: 


é Cutting, piling. & burning fuels at existing residences and public 
facilities located in town 


“= GPS training will occur while the SRRC maps che Sawvers Fuel Sreak 


—~ Town water systems (hydrants: repair and tuelbreak activities 
will be planned for the SRRC’s April 7-11 Fire Prevention Week 


This Workday starts at: 
9:30 AM on Saturday - March 15, 1997 


¥% Nees ac che Sawvers Town Sail # 


“’ Participants need to bring: saws, brushcutters. McCiouds. 
shoveis. long sieeve shims. bocts. sioves. water. and a lunch. Safety 


**s 
ws 


glasses anc hard hats are recommended. ~” 


These events are part ot a series ot tire prevention activities that 
the SRRC will be hosting this vear. It you would like more 
infomnaton. please contact the Salmon River Watershed Center 


at: 462-4005. t . Avett! EC>: / 
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THE CALIFORNIA DEPARTMENT OF FORESTRY AND FIRE PROTECTION RETAINS THE RIGHT TO REFUSE UsY PERANT 


WPLICANT 





SMUT Mit SENT W : “N\ 





MALL WITH A SELF ADDRESSED STAMPED ENVELOPE WITH PROPER POSTAGE 
CALIFORNIA DEPARTMENT OF FORESTRY AND FIRE PROTECTION 
BURN-PERMITS, 1809 FAIRLANE RD YREKA, CA. 96097 


“ 








CDF ‘Nw PERMOT EXTIRES 








DOORYARD TRASH BURNING PERMIT @ 


STATE OF CALIFORNIA 
DEPARTMENT OF FORESTRY 
‘ ; MIS 
N N N ’ 
‘ N ‘ Ss. 
CONDITIONS OF USE 


_ Bere TRAS!! @ Deserve é maererer 
., Bae Howsreeté or Deervard TRASH te Samad Henge or Pies 


a, Srey Howe 





an, Bers Ceres Co 


5. Thee porenst ts) afd cary co Lev: “birt are Grtorumand “Perwmurts Bare 
Deve’ 0) Ge Seem Aw Revce ers Bea 6 or Ge torn/ Au Pf eOvmse ( cow oe 
Desert pe runes & Scemce )7799 of Me Healt 206 Saser: ( ode 


_. CALL 
CDThis Permit ts Void during Suspension of Burning 
By the DIRECTOR OF FORESTRY. 


D. Ties Peruse Gases oat 1 eters Che | per of aa We rerpen rb Urry (or The rele 
| ve Fe or alee Derume be Gomer @ Vinita of ae Sw ire | oT 
Ov Game of tony | + pemeens | ere wen, © requinnnt @ are we fe 
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CALIFORNIA > PHONE (@) 
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SURNING LCCATION® 

















& SEC TWP ay 


| ome oF iceedy com@n)! Lit eb edesenbded land | saree 
To corm eb of Gre 1s oremence reqvistons ane 
Woh ob sopiecedle Ag Pcllutoe Coete! Dwtret Rules and 
Requevons | Rather serve to comply eb epeculc term 
Of as Darasee perry. 


Pil 





“OT VALID NT HOUT FEAMITIEE SIGNATURE) 


VIOLATIONS OF ANY BURNING PERMIT 
TERMS ARE A VIOLATION OF STATE LAW. 








LE-62 SKU 
FC? PURNING AND PRE SASTTY te Ow DIRECTOR OF FORESTRY 
FORMATION CALL \AREA _ STATE LOCAL 
(SSL DAT | Fieté Inepermen \i see hi Agee 
Prim telveeanes Yee Se 
 MMLrD mine DATE 
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CALIFORNIA DEPARTMENT OF FORESTRY 
FIRE PROTECTION 
1809 FAIRLANE ROAD 
YREKA, CA. 96097 
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SALMON R/VER 


RES T ORAT JON COUNC/L 
WATERSHED CEN TER 





SATURDAY - APRIL 12, 1-4PM 


COME VISIT OUR NEW WATERSHED CENTER AND OFFICE 
AT THE OLD RANGER STATION IN SAWYERS BAR 


SPECIAL EVENTS! 3-4? 


GIS DEMONSTRATION BY JIM VILLEPONTEAUX. 
FISH SONGS & STORIES PERFORMED BY 
REX RICHARDSON & PETEY BRUCKER 


4:00PM - A SHORT WALKING TOUR OF SREC’S 
FIRE PREVENTION PROTECTS IN SAWYERS BAR 





MEFRESHMENTS WILL SE SERVED - FEEL FREE TO BRING A SNACK TO SHARE 
SALMON EVER RESTIRATION COUNCIL © 7.0. BOK 108d + SAWYERS BAR CA 14027 + 41U/MU2-auu5 SRRCIOTELIS CRG 
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WATERSHED OFFICE UPDATE ... 


Kathy Duffy McBroom. Secretary/Treasurer 


Our Watershed Center has progressed nicely over the 
pasi year. we have felt quite at home and have snarec the 
conference room with other entities for meeting purposes 
as weil 





We had heard through Merie Anderson of the Siskiyou 
County Economic Development Council that Bank of 
America has a surpius of “outdated/upgradec’ office fur- 
mshings. Jim Villeponteaux put our name on the list anc 
has kept in contact with Bank of Amenca. that was a year 
ago Apr! Vell, our name has finally reacnheo the top of 
the list. Jim and Petey will venture to Livermore. CA 'o 
pickuo these office tems for our Watersnec Cente 

More file cabinets for Kathy real conference table 
chars etc. etc Three cheers for Jim Petey ano Mere 
Anderson’ 


More good news the Forest Service has decided to give 
us a long-term perm for use of the Watersnec Center 
along with power Rather than a one year permit. we wi! 
de set-up for 3-5 years now Our Distnct Ranger. John 
Schuyler. has also authorized the inclusion of the two 
extra rooms adjoning the existing office soace for our 
use as well Now Petey can have an office 


The Ranger has also given permission for our digging the 
i@ach line anc opening the septic system tc expedite tne 
completion of (and lacx of) the bathroom situation 


insurance has been an ongoing issue Liability and orco- 
erty Cammage has been taken care of Loo«inc into Lo- 
acing hre aS well 8S OOSSIDIe Neaith insu’ance 





Les Harling’s Financial Report for February 


SRRC Current Year's Funds 
Estir.atec for 1998 






Our Watershed Counc financial condition is in the best 
shape to date We have recently made i through a pe- 
nod of low reserves anc are expecting $15.000 in grant 
payments soon Our current bank balance 1s $4 643.70 
While our reporting anc billing cycie is approaching opt- 
mum timing, the agencies providing the funds expenence 
occasional problems getting thew paperwork finauzed anc 
making payments 


We are now making stipend payments for the 94 4 96 
fiscal years and will begin 97 stipend payments soon 
Stipend donations will be recorded when the response 
forms are all accounted for. 


The current grants under which we are operating (Jobs 
in the Woods - 97. Community Restoration Project - 98 
and For Sake of the Saimon) provide annual funding of 
$67. 395. Clean Water Act funding (319-H) of $20.423 
sterts this March Ve are waiting to Near on other pro- 
posais (Calif Fish &Game anc JITW-98) 


Thanks to our new office space equipment. and furnish- 
ings. Our record keeping, reporting to the various agen- 
have developed into a much more user fnendly and effi- 
cient interface with our important data ano records 


Past donation and co-op agreement income have ieft us 
with $3.038. 13 in unrestncted funds in the Generali Fund 
The Plant & Equipment (Computer) Fund on the other 
hana is untunoeo anc has a negative balance cf $2.900 #5 
While some of this will be covered by stipend donations 
we may want to use some of the unrestncted funds to 
cover the investment in this asset. By the next meeting 
we should have a defter idea how to distribute the costs 


Produced By SRRC, February, 1998 
530-462-4665 srrc1@telis.org 
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Petey 's Coordinator Report 


Dear Fnenas anc Soara Members t's Deen almost a year 
since the last annual board meeting ana much has nao- 
pened dunng tts year The SRRC's work has expanded 
greatly, due in Most pan in the increased activity on a 
Gay to day Dass dy the staff and other parncipants from 
the local community and elsewhere Ve percerve that 
the Saimon River is gaining attention for restoration cue 
to a's Condition. which is betier than most nvers. Al- 
ready, several species of fish w’uch live in our nver are 
being considered for listing under the encangered spe- 
ces act. We have been working wah such groups as 
the local fishing guides to keep up with proceedings 
This S @ Crucial time for our k\cal voice to be heara in 
the agency planning and manajement arena 





As you will read in this update the SRRC .s Going this in 
many ways in association with our annual work we wil 
be developing a restoravon strategy for the Saimon River 
invoming the Forest Service. Karuk inbe anc others. You 
will receive pertinent information as ¢ anses. More is 
mentioned about this project in Jim Villeponteaux s re- 
pon provided below A draft of our annual work plan will 
be discussed at our Feb. 14 Board meeting. We are 
seeking funding in several areas such as Onivate iancs 

fuels management. coordinaton of the three Saimon River 
school watershed education programs. pnvate lands res- 
toravon needs inventory (see Jim $s report for More), Nox- 
ious weed Management ang others Funcing potenual 
seems to be increasing partly due to expansion of Fish & 
Game $s avaiabie funcs in addition other areas of fund- 
ng are Deming pursvec 





AS mariy of you know Fichara anc Sharon nave ieft the 
Saimon River ang are not working wah us anymore This 
has ief a gap in our staff structure. We are pulling « 
together though. ana one tool that Nas neiped is a com- 
puter software program recently acquired called 


PageMaker We are using PageMaker to create this news- 
letter anc we mil be using 1 for newsletters and Webpages 
that will be put out later this year. Our knowledge and use 
of PageMaker should make it easrer for someone new to 


jump into our networking needs. 


We are looking for vanous skills and profound interest in 
areas Such as fund raising, outreach (Newsletter), and in 
(iS Needed in fuets Management. fish counts. schools wa- 
tershed education. and watershed monronng. if you know 
any good candidates for these jobs please let us know 
Some upcoming work projects include nowous weed re- 
moval. fuels reduction road maintenance and vanous wa- 
tershe1 monsonng acaivities. 


On a persona note | recently finishea a music tape with 
some of my songs inciuding one about the Saimon. catied 
“Talking Saimon River We are going to play a at the 


board meeung 


| know it's a iong way to drive for some of 
you, but coming to this meeting may be the 
most exciting and important thing that you 
do ail day, all week, who knows. Your ideas, 
stories, and connections to where we are and 
where we want to go is essential. Please take 
the time to join in on February 14th, from 1 
p.m. to 4 p.m. at the Forks school. Hope to 
see you there! 


Believe it or Not, Spring IS 
Coming!! 
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Technical Cuordinator s Report 
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fobo Temp Locations 





a 
Jim Villeponteaux has been busy with severa/ 
projects and tasks over the last few months. 


1.) As a member of the. Technical Work Group's 
Subbasin pianning committee. Jim has been working 
on finalizing the subbasin pian format that will be usec by 
each of the 5 subbasins in the Kiamath Basin (below iron 
Gate Dam). One of the important components of the Plan 
format is that a modified National Manne Fishenes 
Service (NFMS) matnx will be used to identify watersnea 
conditions & problems and suggest activities which will 
correct the problems. This is important because NFMS is 
the regulating agency which must approve activities that 
affect listed species. such as the Chincok Salmon 


2.) Subbasin Restoration Strategy Planning - .Ve 
have been attending preliminary meetings with the Forest 
Service to begin working on our cooperative Saimon 
River Subbasin Restoration Strategy project. This was 
funcec by the Klamath Task Force ano enlists the Forest 
Service and the SRRC to come up with a preliminary pian 
of restoration needs. pnontized by watershed in our 
subbasin. This is an exciting project which will potentially 
be the beginning of meaningful. cooperative planning with 
true Community input. Our main job as the SRRC is to 
encourage and stimulate local community members to 
participate in this project. We feel that this is a genuine 
opportunity which we need to put energy into 


3.) Hobo Temp downloading and updating of 
Klamath River information System (KRIS) -~Jim. with the 
assistance of Sue Maurer, has downloaded last season s 
hobo temps. correcting the data. and incorporating it into 
the KRIS system. The Salmon River section of KRIS is 


grapnically nich ano informative. See the Enciosed Chan. 


Everyone is encouraged to come by the 
Watershed Center and see the latest version 
of KRIS. 


Technical Cooruinator + Report 
Continued 
4.) Community Restoration Program (CRP) & 
For the Sake of the Saimon (SOS) Reports - Jim 
workec on and completed the 1* quarter FYS8 CRP 
report ang the 6 month SOS report. Other reports neanng 
compietion include FY95 JITW final report, FYS7 CRP 
final report. and a Conservatior Technology Suppor 
Program (CTSP) questionnaire-style report. 


5.) FY 1998 Cail. Department of Fish & Game 
Proposais - We recently put in 4 proposals to this round 
of the F&G Request for Proposals (RFP). One of our 
proposais was disqualified as it did not meet the 
requirements of tne RFP. This was the Private Lands 
Restoration Needs Survey. The F&G says the proposal 
was not part of a complete pianning proposal. We intend 
on resubmitting the proposal in the July round - as part of 
a more comprehensive, long range subDbasin planning 
project. in a conversation with F&G exec in Sacramento. 
we stand a good chance for that type of proposal. 


6.) FY 1998 JITW Proposal - As part of our 
continuing fuels reduction program. we are proposing to 
pre-treat approximately 45 acres of pnvate property near 
Cecilville. and then underbum the private property area 
in conjunction with a larger Forest Service underburning 
project. This project is the next, important step in our 
cooruinated fire management strategy. 


7.) Upcoming Coordinated Fire Training 
Sponsored by the SLUG Group - in conjunction with the 
USFS and the Karuk Tribe, we will te hosting 2 Fire 
Training week, duning which local residents and tnpal 
memopers will be getting “Basic 32° fire safety training, the 
Forest Service s views and techniques on underbuming 
and fuels reduction, and the Karuk Tribe s perspective on 
fuels management and buming as part of fire 
management. We consider this to be an innovative way to 
get the Tribe. Forest Service and community together ana 
thinking along the same lines when dealing with our 
overwheiming fire situation. This will also prepare the 
participating groups for future collaborative fuels 
management and burning projects. 


Jim has also wniten a letter of inquiry for the 1998 CTSP 
funding. We are requesting a plotter which will aliow us to 
pnnt large maps and posters. Jim has conducted 
technical assistance training in using GPS for the Scott 
River CRMP and the Karuk Tribe. We have finatly 
received Adobe Pagemaker 6.5. ‘his is the best 
Dublication program availiable and wiil be very heipfui in 
procucing newsletters brocnures posters and webpages. 
‘We nave aiso received the iatest Forest Serwce GIS iayers 
anc 2 i:dital still camera 


$3 

















OCTOBER 15. 1996 


THE 


SALMON RIVER RESTORATION COUNCIL 


WILL BE 





PLANTING WILLOWS AND PHOTO MONITORING 


UNSTABLE AREAS 


ASSOCIATED WITH THE 


POISON GULCH DEBRIS TORRENT 


THAT OCCURRED LAST JULY IN THE TAYLOR CREEK WATERSHED 


This WORKSHOP/WORKDAY will focus on reducing the high output of 
sediment taking place in Taylor Creek and to provide shade at a road that was 
severely damaged. It will also provide an opportunity to exchange and share 
information for assessing the debris torrent. Streambank stabilization and road 
rehab will be accomplished by planting willows in raw exposed areas on the stream 
bank and where large concentrations of sediment were deposited. 


PARTICIPANTS WILL MEET A1 THE BOTTOM OF TAYLOR CREEK ROAD 
(UPPER SOUTH FORA) AT 9AM. THINGS NEEDED ARE: LUNCH. WATER, 
GLOVES. HO&-DADS, SHOVELS, AND BOOTS WORK CLOTHES 


If vou have any questions and/or would like additional information regarding this 
event or other of our activities. Piease Contact: Peter Brucker- Coordinator, 

SALMON RIVER RESTORATION COUNCIL (a non profit organization) at TELE 
# - (916) 462-4720 OR WRITE TO: SRRC. Box 345 Star Route 4, Sawyers Bar. CA 
96027. 
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Bridge Debris Removal Project Finds Broad Based Support 


The planning of the 1997 Spring Chinook fish count inciuded solicitations for 
restoration activities to utilize the potential of anv volunteer fish counters for who 
runs were not available. The success and popularity of this annual co-operative effort 
between the Forest Service, the Karuk Tribe and SRRC has grown such that this vear 
we were able to complete all scheduled runs the first dav (of this previously multiple 
dav project). As part of the restoration activities, it was decided to attempt the 
removal of a piece of bridge destroved bv the | 964 flood. 

The 20 X 20 ft. section of concrete and steel bridge deck and the 5 (18 inch bv 
20 feet) steel girders weighed approximately 40,000 Ibs. Even so, it had been carried 
several hundred vards downstream bv the water. It was beginning to wear away, 
shedding into the river a few of it’s 62 deck reinforcing rails, each + in. X 20 ft. in length. 

This Januarv’s high water had uncovered most of the bridge section and placed it 
dangerously in the center of the channel at the tail-out of the popular Brannon’s Bar 
River Access. Subsequent high waters would have moved it downstream, making access 
for removal more difficult. As it was. the section lav about 400 ft. trom the nearest 
vehicle access. 

SRRC volunteer, Les Harling, solicited additional volunteers from the community 
and the loan of the eleven heavy dutw pullews, 1600 ft. of cable. clamps and assorted 
ngging required to extract to section without the use of heavv equipment. These items 
were generously provided bv several members of the Karuk Tribe and by loggers. miners, 
firewood cutters. a retired bridge construction contractor and the Klamath National 
Forest. 

During the fish count, a reevaluation of project ied to the realization it was a bit 
much to attempt in one dav with a bunch of exhausted fish counters. The ext action was 
postponed two weeks. In a two dav effort the second weekend in August. the SRRC and 
USFS fisheries volunteers tirst flopped the section over and then pulled it out of the river 
with a 4x 4 pick-up multiple-blocked down to a 20 to | pull. The Forest Service later 
disassembled and removed the section. This project should make the wild river 
experience safer for the growing number of boaters and others using this section of the 
river 

We wouid like to thank the 17 volunteers who contributed | $1 hrs.. the many 
individuals who loaned valuable equipment, and the USFS Happv Camp and Ukonom 
Fisheries Dept. for their help in restoring the Salmon Rivers pristine beauty and 
environmental health. 

Several hours of borrowing and returning of rigging on this project could have 
been avoided if a store of cables. chains. and pullews could have established for the joint 
use of local Tribal and volunteers organizations. Since this is becoming a annuai event 
and the Salmon River Volunteer Fire and Rescue has recurrent emergency need of such 
equipment. the possibilities snouid be investigated. 
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SALMON RIVER RESTORATION COUNCIL 
PRESS RELEASE: 


On October 15, 1996 the Salmon River Restoration Council will be 

planting willows and photo monitoring of unstable areas associated with the 
Poison Gulch debris torrent that occurred last July in the Taylor Creek 
watershed. 


This workshop/workday will focus on reducing the high output of sediment 
taking place in Taylor creek and to provide shade at a road that was severely 
damaged. It will also provide an opportunity to exchange and share 
information for assessing the debris torrent. Streambank stabilization and road 
rehab will be accomplished by planting willows in raw exposed areas on the 
stream bank and where large concentrations of sediment were deposited. 


Participants will meet at the bottom of Taylor Creek road (upper south fork) at 
Sam. Things needed are: lunch, water, gloves, hoe-dads, shovels, and boots 
work clothes 


If you have any questions and/or would like additional information regarding 
this event or other of our activities, please contact: Peter Brucker- coordinator, 
Salmon River Restoration Council (a non profit organization) at tele # - (916) 
462-4720 or write to: SRRC, Box 345 Star Route 4, Sawyers Bar, CA 96027. 























APPENDICES # 3 


Handouts. Posters. Planning 
Meeting Notices and Agendas. 
Articles. etc.. 











COOPERATIVE SALMON RIVER 
FALL RUN CHINOOK SURVEY 
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1,650 
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1,557 

896 
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5,980 
4,655 


SRRC Production 1997 


Cooperative survey completed in the river by 
the Karuk Tribe. the USFS. CaDept of F&G and SRRC. 





‘iacks Adults Totals 


1,480 
1,524 
5,555 
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3,257 
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Dear KlamvSalms and other Friends of the fishing community. 


As many of vou may know a few or the iocal fishermen have been organizing their energy to flex 
their political strength to provide direction and assistance to our local steelhead fishenes. We have 
had some informal sessions with each other and with outside fishenes consultants learn more 
about our situation with regards to politics and biology. Some of this has veen prompted by the 
possible listing of the steelhead as endangered and the absence of fish in our nvers In response to 
problems facing the fish. our livelihoods and/or passions I . Deano. have committed some time to 
updating our circle and providing some networking to keep us all abreast of current issues and 
actions 


We've recentiv become aware of problems with steelhead associated with the Iron Gate Hatchery 
and in response have written this draft to the Fish & Game. Please take some time to read this 
Draft and send comments back to us as soon as possible. As soon as we receive your comments 
on this draft thev will be incorporated into a new draft which will incorporate evervone s 
comments and then be sent out to vou all. Ideally we would like to finalize and send this letter to 
Fish and Game by Julv in order to prepare for next seasons steelhead runs We wiil probably have 
to have a meeting to finalize this important letter and send to the Fish & Game at some time 
Please let me know. along with vour comments on this draft. when would be a good time to get 


together 


We know that many of vou are extremely busy and don’t have time to attend a lot of meetings. so 
we re setting up a process in which vou will be receiving updates and drafts which we ask vou to 
comment on and supply anv other information to empower and expand our group. Your 
participation in this way wili be easier than scheduling lots of meetings, vet we'll all still be 
informed and in touch with each others ideas so that when a meeting does happen we are 
effective. timely. and informed 


Fish on. 
Deano 


Address you comments to me at 
Klar Salms Mailbox 

Salmon River Watershed Center 
PO Box 1089 

Sawvers Bar. CA 96027 














Been arin pts ee etre sya 


Gus went of Gxtenstate Seeneen Ce railroad crossing and Weed 
fest of Highway 97 between Vi Weed and the 
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Salmon River Restoration Council 
Report to the Board 


Steering Committee Meeting - Forks Community Club 
Thursday. June 5. 1997 - 7pm 





TO: ALL BOARD MEMBERS 
FROM: SHARON & RICHARD 


Here's your packet in preparation for the upcoming steering committee meeting to be held on 
Thursday, June 5* at 7 pm. Forks Community Club Included is the proposed agenda and minutes 
of the previous steering committee and Ranger's meetings This report highlights what we feel is 
most noteworthy Direct all questions and comments to us or to other staff at the Watershed Center 





Ranger's Meeting (Minutes Attached) 

We have resumed our regular monthly meetings with the new Distnct Ranger. John Schuvier. The 
tone of this meeting was upbeat and we are making headway towards laying a good foundation for 
our future working relationship This is also expressed by the drafting of a Memorandum of 
Understanding (MOU) between the Forest Service and SRRC which is in the preliminary stages. The 
MOU will help to define our relationship to the Forest Service regarding our mutual expectations and 
responsibilities It should also prove useful in future project and grant proposals The Ranger has 
coinmitted to improving communication between SRRC and his staff He will bring appropriate staff 
members to our monthly meetings to determine how we can work together more effectively For 
more info on this meeting see the attached minutes 


Grand Indeed! 


If you made it to the Watershed Center Grand Opening vou already know it was another brilliant 
Salmon River success' Great turnout. tastv food. fish songs and stones by Petey and Rex. and a 
Karuk blessing on the whole enterprise by Leat Hillman Folks found our displays attractive and 
informative Our subsequent local newspaper coverage was major (see attached clippings). The 
Center is already proving to be a valuable asset to the Council (aside from allowing us to have all our 
file cabinets in one place) We host a steady streaz: of visitors, from interested agency personnel and 
specialists to our local fnends and supporters A.s SRRC poises for major leaps forward —the Center 
provides a spring-board for getting wur message out "here 


For The Sake of The Salmon (T SOS) 


For the Sake of The Salmon. a federailv fundea nonp:ofit headquartered in Oregon has granted us 
$15.000 for the coming vear This monev will partly offset the cost of coordinators salanes and 
expenses and administrative suppor: (This means that instead of 4 volunteer hours for every paid 
hour. staff is now contributing only 2 or 3 hours to each hour paid') This is particularly important as 
almost all our other monies are for provect funding There's a good chance that FSOS funding may 
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be continued for another vear or more 


New Proposals 


Apni and earlv May saw us hurrving to meet government proposal deadlines As usual we hand- 
delivered two proposals to Fish & Wildlife in Yreka on the very last day We weren't the only ones. 
as Forest Service personnel were seen rushing in that afternoon. documents in hand. to beat the Spm 
closeout! A list of proposals submutted follows 


l Salmon River Community Restoration Program (CRP-98) 

2 Shaded Fuelbreaks - Jobs In The Woods (JITW) - FY98 Ecosystem Restoration Office 

3 Fall Chinook Carcass & REDD Survey - Klamath Fishenes Task Force (SRRC is co- 
proposer with Scott Valley CRMP) 

a Private Lands Restoration Needs Survcy - CDF&G 

> Salmon River Subbasin Planning (SRRC is co-proposer with the Forest Service) 

6 319%(h) - KRIS Phase V1 - FY98 

Upcoming proposals include 


| Cottonwood Foundation Funding to purchase used copier - due June | 
2 Needmor Foundation Operating costs including technical assistance to develop a jong 
term fundraising strategy - due July | 


New Directions in Ecosystem Management 


An important recent development has been the positive move (initiated in Washington) towards 
coordinated and cooperative ecosystem management planning on the par of the vanous government 
agencies SRRC is determined to see that this momentum translates into positive and concrete 
results for our forest and the people who live in 1 One result could be stewardship agreements with 
the SRRC involved in all levels of strategic planning For instance. SRRC is listed as co-sponsor 
with the Forest Service on a Salmon River Subbasin Restoration Strategy Project For the first ume 
we will be “in at the beginning” in making strategic decisions affecting our watershed This is anew 
expenence for the Forest Service as well. and it 1s clear that we all have a lot to learn about working 
together in these areas 


Board Member Harold “Littleman” Tripp is now the official representative to the SRRC from the 
Karuk Tribe of California It is the position of the SRRC that restoration planning within our 
watershed should not be undertaken without the approval. and whenever possible. the participation 
of the Karuk Tribe There are several reasons for this A significant portion of the watershed lies 
within the ancestral lands of the Karuk. and is the source of important cultural resources. Secondly. 

the Karuk have heen managing this area for thousands of vears. and have a formidable body of 
knowledge and expertise to draw upon in terms of both long and short-term planning Thurdly. a 
revived and revitalized Salmon River economy. based on good forest practices. will require the active 
support and participation of the Karuk Tribe We welcome Littleman s appointment as a positive step 
in strengthening our working relationship with the Tnbe 


From & About The Staff 


Petey Brucker - The Council s momentum 1s steamrolling as 18 evidenced by our activities 
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descnbed in this info packet Our blood. sweat. and tears seems to be pavine off and prospect 
appear to be poppine up around many corners A round of applause 1s do to our commutted staff. 
board members. and to those who ve provided their support Our work 1s resulting in an 
explosion of collaboration amongst all of the interested plavers One activity particularly close to 
‘m: that we have recently been helping members of the local fishing community to organize 
some of their energy to iearned about and offer some input to the current fishenes situation in a 
more unified voice We ve also held various educational and hands on workdays with the local 
schools, COS and others. A big event that we are already broadcasting for volunteers is the 
Spring Chinook and Summer Steelhead population survey which will be held this vear on July 26 
& 27 We will be performing water temperature monitoring, utilizing Hobo Temps. this summer 
Hobo temps will be installed on June 3“ and $* with the Forks school There are several other 
events that we are planning If you would like to participate with us and the school this summer 
let us know at the watershed center 1 look forward to the expansion of our efforts in upcoming 
times to involve the community to join in managing this watershed 


Les Harling writes. “While our general financial position is sound. especially in light of the recent 
FSOS grant. our present bank balance is $150 We are expecting payments for the balance of JITW 
and all of CRP-96, and should be getting KRIS money in July As these funds are received we will 
disburse them to finalize the CRP-95 and JITW accounting Per diem. office/home rent. duplication. 
phone and other reunbursements, as well as some amounts remaining in the salary categones will be 
paid to the appropnate individuals and organizations We have filed a 90 day extension for our 96 
taxes. so those current payments related to pnor project ears our reflected in our return as liabilities ~ 


You can now hear Kathy Duffy McBroom's cheerful voice ‘live if vou call the Center Monday thru 
Thursday from 10 30 amto 2.30pm _ Duffy's hours have been increased to meet the increased press 
of office work Needless to savy we are becoming much more organized as a result’ 


Jim Villeponteaux submitted the following—- 

Activities perfo.med or attended by Jim Villeponteaux. Technical Coordinator 

Wrote proposal for JITW - FY98 Wrote proposal for CDF&G Pnvate Lands Inventory Attended 
ArcView Spatial Analyst training in Redlands. CA(LA)- 3 davs Wrote For the Sake of the Salmon 
modification (as requested) Wrote proposal for KTF Fall Chinook Survey Co-wrote proposal for 
CRP FY98 Attended April 24" KRIS meeting in Yreka Talked to John Hamilton about 319(h) 
phase V1 - sent in $30,000 proposal for FY98 Represented SRRC on KTF Technical Workgroup 
sub-basin planning sub-committee - May 20" “Cleaned-Up” Hobo Temp Dat» Files from Nov. 1996 
Salmon River Data Delivered information to Pat Higgins - May 1S* Woried with Pat Higgins to 
supply Salmon River information to the KRIS project. including GIS projects we developed - May 
1S* and 16" Shared Structure Fire Inventory GPS/GIS with CDF (They Liked it'') 


If vou hay ¢ anv suggestions as to what Jim should do in his spare time. let him know’ 


In the upcoming months Sharon Goods and Richard Marley will focus on writing a National 
Network of Grantmakers (NNG) Common Gram Application for SRRC This genenc gram format 
is widely accepted in the pnvate grantmaking arena By developing our NNG application we will 
simplify and expedite the process of submitting grants to private foundations The Needmor 
Foundation will be the testing ground for our first NNG grant application. The design of the SRRC 
newsletter is also apnonty we hope to have our first issue out bv September if vou have ideas or 
would like to contnbute_ let us know 
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SeauinG THE Auisican Ixovan Proris oF Ca. FOaNra Sivcr [Vo 
September | 1, 1997 
To: Salmon River Restoranon 
Planning Group (Srmpg’?) Parucipants 
From: Kelly Helstrom: NCIDC Kiamuth Project Coordinator 
Greetings; 


So eae ant Se SOS Ceara els SE Oe ee Ee ee eee 
complenon and that the fire danger is abated for this year. Any informanon that 
palth ant Gad clr cunantiiersdicnieniann teas tian 
sub-basin technical fata and will improve our ability to pnonauze. 


Attached are. 
¢ Nowts from the August 13. 1997 meeting at the Karuk Tribe's Natural Resource 
Department 


© The Draft Agenda for the Next Meenng; 


Thursday September 25, 1997 
10:00 am - 2:30 pm 
Salmon River Restoration Council Office in Sawyers Bar 


© Sample Ground Rules to ruminate on 


I am truly excited about the potenual that this pianning group has ininated with our first 
meeung. Feel free to eciit the drafi meenng notes and agenda. You are weicome to call if 
you have any quesuons or addinons 


See Yiou Soon 
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NORTHERN CALIFORNIA INDIAN DEVELOPMENT COUNCIL. INC. 
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SALMON RIVER WATERSHED CENTER 
POST OFFICE BOX 1089 
SAWYERS BAR, CA 96027 





March 20. 1997. 
Dear Forest Service. 


RE: South Fork Salmon River Watershed Analysis (Ecosystem Assessmer::) 
Submission of Information requested by the Forest Service during the 397 USFS at Forks of Salmon - 
Community Club Hall 


ATT: Mark Riechert 


The Salmon River Restoration Council (SRR—) submitting our Commurity Action Pian and three year 
Work Plan in response to our conversation at the 3/6/97 Ecosystem Anaiysis of the South Fork of the 
Salmon River (WA) presentation that was hosted by part of the Forest Service team for this project. . 


We are prowiding these documents so that you can include in the WA -ne role that community based 
organizations, such as ourselves and organizations such as the Salmon River Restoration Council and 
the Salmon River Volunteer Fire and Rescue are taking relative to achieving the desired future 
condition. The President's Forest Plan prompts increased public involvement in land management 
planning, implementation. and monitoring watershed analysis. There is need io identify clear 
expectations and responsibilities. Active partnerships are also encouraged. 


There is no doubt that rural communities like ours need to plav a major role in assisting in the recovery 
and maintenance of the damaged ecosystems. The Salmon River Restoration Council believes that 
educating and empowering the riverine communities to know and do the right thing for the ecosystem 
should be a centerpiece in the recovery of our watershed/fisheries resources. To do this the Salmon River 


Restoration Council has developed a Community Restoration Program (Program) which is designed 
to enlist community participation in ecosystem awareness activities <nd restoration training efforts. 


Ls 


as 








= the o @ oo ee8@e Ge aes” coe ee arene + + =e €°* *&¢2% ££ © “om i .a686 


Restorauon Progras:\. “the SRRC Ceveiopea a iong range Commusuty Acuon Plan. enich outiined the 
groups direction and pnontized acuons needed to best accommodate :n¢ SRRC -n us roie of enlisting 
the community to heip in an eifecuve watersnec recovery. highlighting anaaromous fisheries. This 
Plan was recently updated and adopted by the SRRC Board of Directors in eariv 1997. It is designed 
to be revised as needed. A three vear work plan identifving and prioritizing target restoration and 
protection activities is part of the Plan. The Work Plan outlines actions that the SRAC sees as being 
needed to accomplish in order to best carry out its mission to. These documents have been are 
enclosed as requested at the 3/6/96 presentation and is mention above.. These and other similar type 
of projects need to be identified as opportunitics needed in the Ecosystem Analysis. We hope these 
management in the Salmon River sub-basin as a whole. 


We would ask that the Watershed Analysis include a component for watershed problems needing to 
be addressed on private lands. There are severai opportunities and administrative tools that should 
be available to accomplish the desired future condition that need to be identified in the WA. These 
include: memorandums of understanding, cost/share agreements, partnership agreements. 
stewardship contracts, and others. Community individuals, supportive groups, and watershed 
restoration organization such as the SRRC should be identified as having the ability a to accomplish 
desired projects that are specified in the opportunities section of the WA. 


The SRRC has entered into several partnership cooperative agreement with the federal government 
and with Salmon River Ranger District in particular. These include formal and less documented 
efforts. Through these processes the commumity members are being given a larger role in the 
management process. We see a need to continue to expand these type of efforts The President's 
Forest Plan particularly identified active partnerships as a way for more cooperative and consistent 
management across the landscape. 


We ask that the Forest Service identify a need to collaborate with the Saimon River Restoration 
Council and other stakeholders in the watershed (private landowners ect.) to develop projects both on 
private and public iands that are more suitable to the communities needs and abilities. 

Local restoration. fire response organizations and schools can responsibly respond to the President's 
direction by periormung projects and activities that achieve desired future conditions through 
ecosystem awareness protection. restoration and monutoring activities. 


Please keep the SRRC closely involved in the process. We would like a copy of the final document 
including all reiated maps. We hope that this input leads improving the managemeni: design. Please 
contact us to provide more detailed input. We jiook forward to you responsiveness. Thank you for 
prownding us this opportunity. 

Respectiully, qumtingg 


Peter Brucker - Coordinator 
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2/24/97 SRRC STAFF MEETING - 
Sawvers Bar 
10:06am 
Watershed Center/Office 


Amend or Approve Agenda 
Review and Follow Up on 2/15 Board Meeting Assignments & Directed Actions 
1) Fish Population and Habitat Stavis Repo - Poster & Info (Sara. PT. Toz) 

2) Calendar of Events - Need to distnbute 

3) Community Action Plan 

4) Technical Advisory Commitee 

5) Review Minutes 
¢ Financial Update & Needs 

1) Annual Report-Financial Repon—for Funders-SOS upgrade-Asst & Lia 
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¢ Upcoming Proposals - 
1) 4 SOS-Coordinator Funding 
2) Ca. Department of Fish & Game 1998 R FP - 4/3/97 deadline (postmarked) 
- and Kiamath River Task Force 1998 RFP 
A) Private Lands Watershed Restoration Needs Invertory (Should be 
identified in the SF Watershed Analvsis) 
B) Level I] Culver: Assessment. Pnontization. Prevention Measures. & some 
repair - Bear Country Landscape (“same as ( A)) 
C) Fishenes - 
| - Fall Chinook Survev- Labor Service Agreement ” (Similar to USFS) 
’ «LNF Steelhead Enhancement Phase | - Population & Habitat 
Assessment. Phase II - Habitat Rehabilitation - Streambank and 
Hillside Soil Stabilization & Increase Ripanan Cover 
3 - Winter Steelhead Spawning Survey 
D) Native Plants/Seeds Bank - RipNur 
E) Salmon River Fire Strategy - 
F) Adopt-a-Watershed School Consortium-3 Schools-SRRC -Agencies- Tnbe 
3) Others Funding Sources/Matching 


° South Fork Watershed Analysis - 3/7 USFS Meeting at Forks Community Club - 

SRRC Presentation ID appropnate SRRC 
pnonty projects Private land partnerships 
¢ Klamath River Symposium - 3/11/97 Id Presentation & Needs (15 minutes with 5 
min feedback) ( Text /Outline. Photos Slides. 
Graphics. & Dispia\ - Salmon CD 97/Rish Fish 
Trend Population Poster (at Edna s request )( Sarah) 
+ Upcoming Workshops/W orkdays 
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1) Watershed Center/Office Open House - Lar/y 4pri/ - Pat Higgins - Workdays 
Sawvers Fireline Town Fuels Clean-Up And Fishenes Workshops ( Pat and others with 
Anglers) - At Opening - at Schools - ( Highlight GIS-Hobo - Fire -) 


2) GPS Training - Jim V . Ben Gifford. Petey B. Toz. Fire & Resc. Student ” others 
3) Adopt-a-Road (Godfrev Road Needs Assessment. light maintenance. and 
2/28/27 fuels management) 


¢ General Activities To Discuss 
1) Networking With Karuk Tnbe of California 
2) USFS 2/26 Meeting 

A) MOU 

B) General Support Letter 

C) South Fork WA project Identification Needs 

D) Klamath Syposium & General Fire Presentation 

E) Calendar of Events - Projects on USFS need pnor approval - ie Adopt-a- 

Road - burning projects - Planting Sites - 

F) Specimen Ripanan Reserve Monitonng 

G) Underburm Field Trip - 

1) Tech Advis Comm 

J) Upcoming Proposals-Cooperative Approach -What would USFS like us to 

do ” - Private lands and Roads Culvert Inventory. 
Planting. Petersburg. native seed bank 

K) Need to set up meeting with staff ( Brenda/Onon, Marla. Robbie. Journey. 
Bill Batley -Cultural. etc ) To identify areas of opportunity new and 
continuing (such as Fire Mgt. Grazing, Adopt-a-Road. etc. ) and to 
evaluate’ review Petersburg. Fall Count. and Seed Collection. 

3) 3/14) USF& WS SRRC Field tnp 


4) Response to Media Claims 


5) USFS Fire & Rescue SRRC” Forks Community Meeting to discuss 
Pre-Attack Survey 2'26/97 Spm Community Club 
6) CDF Fire Plan 


+ Pt& Jim V 
5) Pat Higgins needs letter of suppor identifving how KRIS is working in our 
watershed He also want to borrow the CD with Histone Photos 
6) Hobo Temp - Id | or 2 kids to take charge in each school - Show Joel how it works - 
Get hobos in the classroom now 


7) Photos 
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Salmon River Restoration Council and Saimon River Ranger District 


2/26/97 Meeting 
AGENDA 


Ranger’s Report 
Forest Service General Support Letter 
SRRC/USFS Memorandum of Understanding 


South Fork Watershed Analysis - SRRC Project Identification 
(See Item # 5) - Partnership Opportunities 


Upcoming Proposals-Cooperative Approach 

A) Ca. Depz of Fish & Game - RFP - Potentially for Klamath Task Force 
1- Private Lands Watershed Restoration Needs Inventory - (This project Should 
be identified in the SF Watershed Analysis & projects should be pniontized) 
2 - Intensive Culvert Assessment, ?ricritization, Prevention Measures, & some 
repair - Bear Country Landscape ~ (WA identification neezs same 25 4-A-1)) 
3 - Native Plants/Seeds Bank 

B) Nationa! Fores: Fund - 


Tech Advisory Committee - (Scientific Proect Development Team & Stakeholders 
Forum) 


Calendar of Events - Projects on USFS need prior approval 
Godtrey Roac Workday - Light Mairtsnance 2/23 ° 
Specimen R:panan Rehacuiitation \fonitoring 3/7 ° 
Steeihead Soawning Surveys - 3.8 and/or 3.9 * 
Sawvers Bar Fuei Break Workday - 3/15 * 
Native Plant Nursery Workdav-2 2! ° 
Distmodute SRRC Caiencar - End of March 
Fire Prevention Weex Marca 4/7-<.i1 ° 
SRRC Watershed Center/Office Ocening - 4/12 
Fishenes Committee Meeting & Survey * - 4/134 
Native Plant Nursery / Treeplanting - 4/22 ° 
Adopt-a-Road - Burning & Light Maintenance 4/24 (Eddy's Guich - Black Bear 
Road)* 
Note:* = Projects that will take clace on Forest Service lands and need approval 
The SRRC would like to durn excessive fuels located immediately adjacent to the 


Godfrey Road 
Klamath Ruver Restoration Conference SRAC Presentation 
Office’ Watershed Center Update 


Set Next Meeting 
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Salmon River Restoration Council 
Steering ‘Executive Committee Meeting 
Forks of Saimen Commumty Club 
June 3. 1997 e Thursday e 700 - 300 PN 


PROPOSED AGEND 


Call To Order’ Peter Erucker Progrex. Coordine:or 7.00 
Agenda Adjustments and Approve. 

4pproval of Minutes - Apri) 2 2997 

Announcements 


Qld Business 710 
A CTSP Update - Jim 
B SOS Update 


oy C2 ue 


Reports 715 
4 ~—s- Project Coordination - rete. 
Workshop a Workday <vaiuation 
Meeting with Ranger 
KRIS Update 


Shasta 5:0-Regiona] Conference 


8  Subbasin Planning - Jim 
C NCIDC Tribal Networking - =:cnard 
D Upcoming Proposals - Sherer 
Vews etter 
"imancie. - Lesie 


~ ~ ty = 
Office neport - saths 


secccsees() minute break******** 
lew Husinecc BiG 
Stakenoider Advisory Counc: 
rormai Documentation of ¢.: SSEC provect sites events 


Cc Other Additions 








SALMON RIVER RESTORATICN TCOUNC=U 
PO BOX 1089 
SAWYERS EAR, CA $6027 


Klamath River Basin Fisheries Symposium 
ABSTRACT 


In the Salmon River sub-basin the Salmon River Restoration Council (SRRC). a 501 © 
(3) non-profit organization, has taken the lead roll in heightening local community 
awareness and enlisting the local support and efforts needed to rehabilitate the 
anadromous fisheries and the related resources. Our mission is to assess, protect. restore. 
and maintain the Salmon River ecosystems through diversification of the local economic 
base, focusing on the restoration of the anadromous fisheries resources and to improve 
communication and cooperation between the local community, the managing agencies, 
native American tribes, resource use st2xeholders, and the general public. Through the 
creation of a Salmon River Community Restoration Program, the SRRC has developed a 
long range Community Action Plan for assisting in the restoration of the aquatic and 
terrestrial ecosystems. This Plan is updated regularlv. The SRRC also develops an annual 
Work Plan to identify and accomplish shorer term goals. 


Since 1992. the SRRC has planned and implemented an annual series of volunteer 
ecosystem awareness workshops and restoration training workdavs. Over 1600 volunteer 
davs have been contributed by community members, technical assistants, and other 
supporters in the planning and implementation of over 70 SRRC sponsored Workshops 
and Workdavs and associated activities. Wavs to reduce impacts connected to vanous 
resource uses are being identified and utilized in areas such as: fishing, mining, torest 
Management, grazing, recreation, road management. and residential use. A large 
percentage of community members and other stakeholders in the Salmon River have 
participated in the vanous tvpes of SRRC’s activities associated with rehabilitating the 
Salmon River terrestnal and aquatic ecosvstems. The participation ot the local schools has 
expanded the educational component ot manv ot SRRC’s activities. 


For the past 5 vears, the SRRC has participated in Salmon and Steelhead population and 
habitat survevs in cooperation with the USFS. Calitorna Department of Fish & Game. 
and the Karuk Tribe of Calitornia. In 1996 alone we contributed over 100 volunteer davs 
associated with these survevs. The SRRC has initiated a series ot shaded fuel breaks on 28 
parcels of private land to protect both npanan and upslope habitats covering over 4+ miles 
of road and approximately 100 acres. The SRRC revegetation projects highlight the 
development ot a native planuseed bank for restoration activities. These have included the 
propagation and/or planting of over 10,000 targeted trees, shrubs and grasses in kev federal 
and private locations throughout the watershed. These projects are increasing shade and 
controlling erosion ai sites associated with landslides, scoured stream banks. road failure 
sites. Mpanan areas denuded by catastrophic fires. histonc mining tailing sites. and logged 
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SALMON RIVER RESTORATION COCUNC lo 
PO BOX 1089 
SAWYERS BAR, CA 96027 


area. 

The SRRC is developing several resource lavers of information tor KRIS utilizing 
ArcView/Arcinfo GIS and GPS technology donated to the SRRC by ESRI and Trimble 
Navigation, Ltd.Another application of our GIS is the survey ot watershed conditions and 
restoration needs on all private lands within the sub-basin. We are currently using 
advanced GPS and GIS computer technology for these activities. which we will be 
expanding in the next three vears. The SRRC has co-coordinated. with the 3 Salmon Ri9ver 
schools, a sub-basin wide water temperature monitoring project in 1995 and 1996. In 
1996, there were 25 Hobo Temps deploved and are being maintained at selected sites in 
the main channel and in the tributaries. 


In all of these events the SRRC involved multiple agency, private. and tribal specialists in 
activities or provided the labor needed to accomplished planned agency projects. 
Assistance was provided to entities such as: the Forest Service, California Department of 
Fish & Game, Califomia Department of Forestry and Fire Protection. the US Fish & 
Wildlife Service and various local organizations ( local schools and the Salmon River 
Volunteer Fire & Rescue ) 


Our efforts have resulted in increased local ccoperation for protecting the fisheries and 
other related watershed resources. A tremendous amount of information has been 
exchanged from specialists to community members, specialists to specialists, and within 
the community itself. Key agency and tribal personnel and specialists from the private 
sector have provided technical assistance to the SRRC in the development of 
workshops/workdavs, project proposals, and in SRRC planning activities. 


In its’ task to enlist community members SRRC realized that this mav be done more 
efficiently by integrating and coordinating restoration and protection activities with 
other groups that already exist in the sub-basin. The Forks of Salmon School Adopt-a- 
Stream Project is an example of this. In addition to working with the Forks School. SRRC 
coordinated its’ projects with the Forks of Salmon Fire and Rescue. We have provided 
this local organization with technical assistance needed to perform GIS 

Education and empowering the communities to know and do the nght thing for the 
ecosystem should be a centerpiece in a recovery plan. Rural communities like ours must 
play a major role in assisting in the maintenance and recovery of the damaged 
ecosystems. All current management direction points to increasing cooperation between 
all stakeholders, private and public. Local efforts to reduce wildfire potential and to 
protect and restore all aspects of the watersheds should get increased support and 
encouragement 




















SALMON RIVER RESTORATION COUNCIL (SRRC} - COMMUNITY RESTORATION PROGRAM 


Tne Saimon River Restoration Counci is a growing communry based non-proft corporation Since 1992 
Our mission Nas been to protect and restore the Saimon River ecosystem. nighiignting the anacromocs 
fishenes. through Giversification of the iocal economuc dase. focusing on restoration. VVe sirve to 
wmprove Coordination and communication between the local communfy,. grace schools. managing anc 
regulating agencies. tribes. private specialists. college and unmversay personnei. anc the genera! Oubdiic 
Most of Our work is accomplished through a volunteer effort that is coordinated cy the Counc:!’s oan «me 
pas siaff_ The Counci sees all of our actrvives as Deming educational in nature. Ve Deleve ‘Nat 
educating and empowening the riverine Community to Decome effective stewarcs of the ecosysie™ s 4 
centerpiece in the recovery of our watershed and i parcular the declining fishenes rescurce “he mayor 
Categones of the Councils work and specific actives thai the Councid has been invoivec 7 are isiec 


1. Education: 

a) Annual Senes of Ecosystem Awareness VVorxsnoos/Restoration “raining /Vorkcays 

D) Paricipate in KRIS and provice tecnnical assistance to scnools anc other suDDasins 

Cc) Mult-Mecia Dispiay/Presentation - 

G) Provide Newsietter/Upcate - Event notices are c:rculatec anc regquiar Newsietter wii stam 7 =¥ 98 
@) Maintain Saimon River Watershed Center 

f) Coorainate Schoo! Watersned Education >rogram 

9) Deveiop SRRC Webpage 

mn) Attenc Conferences anc Worksnoos ocallv “ec:cnaily anc satcnaliy 


2. PLANNING 

a) Annual Work ='an - Devevoced eacn year 

5) Community Action Plan. SRRC Long Rang F ac satis Deroc.cai'y uoce" 
>) Cooreinatec Sudoasin Resicration Stratesy- * c2crsiraton witt ine “ac 
>) Fire Management Strategy 

2) Fismenes Manasenent Stratiesy- Vorking wit 223: ang.e’s acs Suces 


3. AQUATIC RESTORATION & PROTECTION 
a} increase Fisn -assace 

D) Rescue Juveniie Saimon anc Steeineac 

=) Invesugate matcnery Pracuces 


+. TERRESTRIAL PROTECTION & RESTORATION 

a) Initiate Srivate anc =youc .ano F vel Srean Netwere- Ctuztg eursiing “sacs avs “2278! 2°2855 

0) Plant anc Maintain Native Plants on Mining Tawrgs 

>} Reas Stewarasnic >rorec: - -erform Uignt Mainiecance ass assess™e*: 

3) Monitor Grazing ‘moacis - Set uo Photo oints “volving grazing sermitees anc agency “2~'aicrs 
2) Create Native ='ant Cooceratwe & Seec Sar« - = ant “ative Siants at “esicrance £128 

*) Deverco Alternative Plantation Management =*> ec: - Ewonasize “e's “e@cscice 


5. Ecosystem Assessment 

a) Spring Crinoon Saimon anc Summer Stee:reac -"-nud. Ce ses 
d) Fail Chinook Carcass anc REDD Survey 

c) Winter Steeineac Survey 

3) Monitor SRRC Restoration Oropects ; cc 
e) Develop Private Lanas inventc r$ e 

f) Monitor non SRAC restoration proyec:s 

9) Monitor Sub-dasin Water emperaiures 

nh) Fuels inventory Uograce 


Community Restoration Program (CRP) Volunteer =erson Days VP) in Fiscal Years iFY! 
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Saimon River Ranger District 
11263 N. Highway 3 

Ft Jones, CA 96032-9702 

(916) 468-6351 TTY (916) 468-2783 
FAX (916) 468-6654 





Dear Volunteer, 


Thank you for your efforts during the annual spring 
Chinook and summer steelhead census on the 
Saimon River this year. | cannot understate the 
vaive of volunteer help to the restoration and 
prowscton of these magnificent anenais. This was 
the first me in seven years that we compieted ail 
of our reaches m a single day. Preliminary results 
of the survey are displayed below in Tabie 1 


Tewte 1: 1997 Sammon River Spring Chinces and 
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More than eghty volunteers safely worked over the 
weekend to complete the survey Nineteen crews 
of three to five people walked and dove 
apprommately seventy mies of river us.ng mask 
and snorke! Each crew had an expenencec crew 
ieader and surveyed two to Ive mies 


When Forest Service and California Departnent of 
Fish and Game crews complete the Wooley Creek 
survey, we wil update the numbers for a total of al! 
the Saimon River Basin tributanes 


We structure the survey to show trends over tme 
Please use these numbers with cauton because 
there is probably creat variability around them 
Figure 1 diustates Ue wend for spring chinook 
smce 1980. Spnng chinook returns appear stabie 
over the last five years 


Canng for the Lano anc Sarwng tre Peope 


af 
A 


File Code: 2610 
Date: August 4, 1997 


Steelhead trout appear to continue to deciine 
(Figure 2). Although there is much speculaton as 
0 the cause, we have no definitive reason for either 
vend. 


Spring Chinook Holding Count 


Setmeon River Triduteries 
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Figure 1 Saimon River Spring Chinook Census 
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Figure 2. Salmon Rive’ Steelhead Census 
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Volumeer 2 


The steelhead numbers concem us because we have observed jess than two huncreo adult summer steeihead 
each year since 1990 The contnued downwerr cend for steelhead is alarming 


| would lke to share some other mformaton from the weekenc. The Forest Service established a smal! fieic 
katchen at the Crysta! Springs Group Campground to provide meais for the volunteers. We provided a total 
of two hundred eighty eght meais (two breakfasts and two dinners) Specwi thanks to Anta and Dick Gouley 
for ther hard work preparing those meais. From aii reports. everyone enjoyed the meais and the iocaton of 
the camp. 


| also want i thank the Saimon River Restoraton Councd and Peter Brucker for thes heip dunng the weekend. 
Thew willingness to arrange actvites for the minor children of the partcipants s appreciated. Ther heip in 
locatng and orgenaing @ large number of the volunteers was invaluable. | look forward to contnued 
cooperaton between the Forest Service and the Saimon River Restoravon Council 


Most mportant of ail, we had no serious ryunes reported. There were a few minor bumps. and brusses among 
the partcpants but the most common complaint was for sore muscies. Your concern for the safety of yourself 


and those sround you make this survey possible. Thenk you again for your help im conductng another 
successful survey | look forward to seeing you again next year. 


Canng for the Lane anc Serving ine Peame 664200-28 
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SALMON RIVER RESTORATION COUNCIL (SRRC) - COMMUNITY RESTORATION PROGRAM 


eS, tribes. end personne! and the general pubic 
Wat ot sree accoplahes through a vounee’ ere at a Cacranates bye Corer s bate 
paid staff The Council sees all of our actities as being educational m nature. We Deleve that 


centerpiece m the recovery of our watershed and m particular the fishenes rescurce The mayor 
categones of the Council's work and specific actmies that the Council nas been involved m are instec 
1. Education: 


a) Annuai Senes of Ecosystem Awareness VWorksnops/Restoration Training Workdays 
b) Parncipate in KRIS and provide technica! assistance to schools and other subbasins 


C) Mult-Mecia . 
d) Provide Newsletter/Update - Event notices are circulated and regular Newsletter will start in FY 96 
€) Maintain Salmon River Watershed Center 

f) Coordinate Schoo! Watershed Education Program 

g) Develop SRRC 

h) Attend Conferences and Workshops locally. regionally ana natonalily 


2. PLANNING 

a) Annual Work Plan - Developed each year 

b) Community Action Pian- SRRC Long Rang Pian that is periocically updated 

yf yr tee euaeeet oe Restoration Strategy- in coordination with the Technical Work Group 
ire t 

e) Fishenes Management Strategy- Working with local anglers and guides 


3. AQUATIC RESTORATION & PROTECTION 
3) increase Fish Passage 

b) Rescue Juvenile Saimon and Steelhead 

C) investigate Hatchery Practices 


4. TERRESTRIAL PROTECTION & RESTORATION 

a) Initiate Private and Public |.and Fuel Break Network- Utilizing existing roacs and natura! Dreaks 

b) Plant and Maintain Native Plants on M Tailings 

¢) Road Stewardship Project - Perform Light Maintenance anc assessment 

G) Monitor Grazing impacts - Set up Photo Points involving grazing permitees and agency reguiators 
e) Create Native t Cooperative & Seed Bank - Plant natve plants at restoration ses 

f) Deveiop Alternative Plantation Management Project - Empnasize fuels reduction 


5. Ecosystem Assessment 

a) Chinook Salmon and Summer Steeineac Annua! Census 
b) Fall Carcass and REOD Survey 

c) Winter Steeinead 

Gd) Monitor SRRC Restoration Projects 

e) Develop Private Lands inventory 

f) Monitor non SRRC restoration projects 

g) Monitor Sub-basin Water Temperatures 

nh) Fuels inventory Upgrade 


Community Restoration Program (CRP) Volumeer Person Days (VPD) in Fiscal Years (FY) 





FY 1992 } 1993 1994 1995 1996 1997 


VPD> * 120 2é 376 376 627 686 * 
* Pre-CRP Saimon ED Project ‘Sra numer penong Fina Repor 


















































Forks of Salmon School KRIS Meeting 
Apri 24, 1997, 9:00 am - 3.30 pm 


1 0 Overmew 


Needs of USFWS - (Monitor Restoration 7) ( Are these the same as for the State Water 
Quality Control Board - Monitor water quality in the Sub-Basin) 


History of Project 


Outcomes - The first half of the data has been sent to Jeff. The School with the assistance 
of the SRRC is entering the raw data imto a data base and will be providing both the raw 
data and quality controlled data in its completed form. 

We lost 2 Units in the High Waters in November - Hobo # - 18603 - Below Wooley Creek 
- and Hobo # 18607 


Needs of Participants - Forks school only has one teacher for 20 + students. We are 
committed to performing activities outlined in our Phase [TV & V. Work Plan (Hobo Temp 
data collection) We would like to know how many mandatory KRIS project meetings 
there are scheduled and when are they We realize that some of the sessions are essential 
The Salmon River Restoration Council have a technical coordinator who is and will be 
providing training to teachers and students. The SRRC is working with the schools 
program and in associated with its own projects is working directly with the Fish and 
Wildlife Service and KRIS Due to the fact that there is only one teacher at Forks School 
for 8 grades, the long travel time combined with the difficulty in attaining substitute 
teachers that Joel not be required to attend some of the mandatory sessions where 
technical assistance is the focus Instead Jim Villeponteaux, from SRRC, work with Jeff 
Wiess to come up with training activities that are more customized to the Forks needs 
These activities would then be instructed by Jim at the school and would encompass 
teaching Joel, teacher's aids and the students. More intimate and consistent KRIS 
instructions would be provided to the Forks school with the least amount of inconvemence 
or disruption to the teacher and students 


2.0 Reports 


Phase [V Work Plan - Forks School - Hobo Temp Data collection ONLY 


1) 1/13/97 Met with US Fish & Wildlife Service, Sue Mauer and others to 
identify areas appropnate to monitor Forest Service provided information 
regarding their sites of monitoring Forks of Salmon Schoo! Sites - 


A) 3 Nordhuemer Creek- | Hobo in mainstem of river beiow confluence, | Hobo in 
Mainstem River above confluence, | Hobo in the Creek 


B) 2 Crapo Creek - | Hobo above Confluence, | Hobo in Crapo Creek, ( The Hobo 
in the mainstem nver above Nordhiemer will be applicable as a guage of 


ah 











temperature in the main river below the Crapo Confluence) 
C) 1 Main Fork Saimoo River below Forks ( Near School) 


D)2 Knownothing Creek - | Hobo in South Fork Salmon above Confluence, | 


Hobo in South Fork below stream confluence, and | Hobo in Knownothing 
Creek 


E) 3 Negro Creek - | Hobo in South Fork Salmon above Confluence of Negro 


Creek, 1 Hobo in South Fork below stream confluence, and | Hobo in Negro 
Creek. 


7 F) 1 Methodist - | Hobo in South Fork below Methodist Creek confluence, ! 
Hobo in Methodist Creek, (Hobo in South Fork below Indian Creek will 
functions as hobo above Methodist Indian Creek as well 


G) 3 Indian Creek - 1 Hobo in South Fork below Indian Creek confluence, | Hobo 
in Indian Creek, (Hobo in South Fork below Black Bear Creek will functions as 
hobo above Indian Creek as well) 


H) 2 Black Bear Creek - | Hobo in South Fork above Confluence, | Hobo in 
South Fork Below Confluence, | Hobo in Blacx Bear Creek ( Hobo’s in Black 
Bear associated with Murphy Guich water temps - Optional 7) 


I) 2 Specimen Creek 


J) 3 Little North Fork - 1 Hobo in North Fork Salmon River above Confluence of 


Little North Fork, | Hobo in North Fork Salmon below Confluence, | Hobo 
in Little North Fork - Sawyers Schoo! 


Additional Sites Not KRIS funded - 
J) | North Fork at Sawvers Bar Schoo! - Will purchase 


K) 5 Eddy’s Guich 
L) Upper South Fork ” 


(Not for Forks School- Streams that SRRC would like to do as well Wooley, Cecil, Taylor. 
Olson, Kanaka, St Claire, Crawford, Russian Creek, Butler and at restoration sites) 


2) Set up date ( May 13 at Forks School) to calibrate the Hobos for this years 
field season 

3) Deploy Hobo Temps - June 4 (Forks School) , 5 (SRRC), 6 (SRRC) - 
Sawyers Bar school will be deploying their Hobo's at a similar time 

4) Check Hobo's Monthly during the Summer - Download 1/3 of the units each 
month Al) Units should be downloaded at least once dunng the summer 


DB 














5) Take Hobo’s out October |. 1997 
6) Submit Raw and Upgraded data 


Quarterly - Identify submission dates 
1) Downloaded Hobo’s - Last Fall-Winter 
2) Students have deployed Hobo's in the school to become more familiar 
with how the instruments work and to identify how temperature is related 
to vanous environments 
3) Jim is coming April 25 - to Instruct teacher, aids, and students in Hobo 
Procedures and KRIS applications. 
4) Pnor to calibration the students will continue to experiment with the Hobo's 
at their adopted treeplanting sites and at other areas of interest 
Final Report - Ask how are report was from last year and how can we improve it 


Protocols - (Procedures and Format) Get Copies of this information - SRRC has this info 
but might as well get it Joel may have copied some of this info ” 


Lunch - 
Phase \ Participation - Forks School as the lead would continue to perform Hobo Temp 


data collection in co-cocurdination with the Sawyers Bar school and the Salmon River 
Restoration Council 


Computer Lab - 
A) Entry into Alpha IV (We will be using Jim will be there and 








Forks of Salmon Schoc! 
KRIS QUARTERLY REPORT 


During this quarter the Forks of Salmon School worked with the Salmcn River 
Restoration Council to complete the next steps in finishiisg the Hobo data collection 
and sorting. Coordination activities which identified how and where to submit the last 
set of temperature data were conducted by the school and SRRC technical assistants 
in meetings, on the telephone, and via the mail. This final set of data is being 
prepared for submission to the US Fish & Wildlife . During these sessions we were 
provided a set of protocols to use in our upcoming year or Phase V of KRIS. 


The students downloaded the hobo temp devices that were collected in November. 
Highs and lows were identified along with flux of temperature associated with above 
water conditions. As a winter project, we have identified methods of utilizing the hobo 
ternps in various mediums (scil, water, air) to learn how temperature changes occur in 
various habitats. The students will be performing these activities in the near future. 


The updated version of the KRIS Program has been installed into our computer and 
the students are beginning to learn how to operate it. We expect the SRRC GIS 
Technical Support to provide a learning session for the teacher/aids and to the class 
in the next quarter. 


During this quarter the school collected native seeds to grow and plant at our 
adopted site next to the river just below the school. The students will be checking for 
the success of our revegetation project through various sorts of monitoring including 
for temperatures (air & water), shade, vegetative growth, and others. 


We have used the various equipment associated with KRIS and will continue to do so 
in the next quarter. In addition. the Salmon River Restoration Council has provided 
invaluable technical assistance to our program in this quarter. We will continue this 
relationship in the future. 














SALMON RIVER RESTORATION COUNCL 
FORKS SCHOOL FELD ACTIVITY 
March 10, 1997 


NEEDS List 

Digital Camera 

Clippers 

Bag of earth 

Racks of Containers - (3) 
Small Box of Sand-Milkbox 


Cuttings. Cottonwood & Willow 
Native Plant Manual 


2:30 


Provide 5 minute overview to class of activity 
9:35 


Field Observations: 
How has the river and the nparian habitat (area next to the water) 
changed ? Plant species and habitat. 


Field Discussion: 
What's different ? How can we help ? Monitor - Water +Photos Point (DC) 
(Revegetation -What Type & Why) 


Field Documentation: (Assignment -Class or Home) 
Write up to one page of the habitat changes caused by the highwater and waht 
can we do, include monitor‘ success ? 


Seed Collection - 


Alder seed collection at River (25 - Cottonwood cuttings -25 - willows - 
optional) 


(10:15 AM) - Back From River -Reces 
Some older kids may want to nelp prepare for next step 


10:30 - Lunch 

Prepare Planting Containers 
2 racks of cones are filled with dirt - One is needed to be filled ‘ 
Sandbox 


Plant Seeds & Cuttings ond water - (In or out of Greenhouse) 
Mapie Seeds (SRRC has) 


vA 











Red Bud Seeds (already collec’zd by school) 
Alder Seeds (SRRC’s & Collect by River) - 1/2 sandbox 1/2 conetainer 
Plant 100 Cones in each of 3 Racks 





Hobo Temps 
Launch in separate parts of the school (compare temperatures) 
(Classroom-Bathroom-Greenhouse - Kitchen - In a desk) 


4 Hobo Temps 
Launch into 4 buckets (1-empty without lid, 2-empty with lid, 3- full of dirt. 4-Full 


of water) 


ie) 








SALMON RIVER RESTORATION COUNCIL 
NOTIFICATION NEEDS SURVEY 


Everyone is weicome to attend all Restoration Council's events. In addition to our Workshops 
and Workdays, we encourage participation in our planning meetings. This Survey Form will let 
us know which events you would like to take part in. Please check boxes for events you would 
like to be notified about Send this form back to us. Simply refold the back of this page in thirds 
so that the Council's address is on the outside 

















Name WORKSHOPS/WORKDAYS 
Address 

— Fisheries 

J Fire 
Phone 





J Nursery Treeplanting 


— Schoo! Watershed Program 





PLANNING MEETINGS > Forestn 
— Annual Board Meetings  Grazine 
Steering Committee Meetings 2 Roads 


(Every other month) 


— GIS/GPS Computers 
= Monthiv Staff Meetings 








= 








The Restoration Council is in the process of surveying watershed restoration needs tor the 
Saimon River area If vou are aware of problems associated with roads and culverts. fuels 
bsading, stream bank stabilization and stream revegetation, erosion controi or other types of 
habitat restoration and protection needs on your land or on Federal land, please check the box 
below This is part cf our preliminary assessment, we will be conducting a more extensive survey 
later this vear If vou are interested in having the Restoration Couricil help improve conditions on 
vour property. please let us know — Check here 


PLEASE USE SPACE BELOW FOR COMMENTS 











APPENDIX # 4 


Map of Salmon River Sub-basin 




















Salmon River Watershed 

















APPENDIX # 5 


1997 Community Action Plan - 3 Year Work Plan 
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SRRC's Community Action Plan (1997 Dratt Revision) 


COMMUNITY ACTION PLAN 
(1997 REVISION) 


|. OVERVIEW 


The aquatic and terrestnal ecosystems are the single most important factor in 
determinvna the ecological and economic well-being of our rural nverine Community. 
Community efforis such as the Saimon River Restoration Council are the best vehicle 
to achive watershed/fishenes recovery with a minimum of dislocation to existing 
economic and social activities. As ‘s evidenced by th): “RRC's accomplishments. there 
is strong Community commitment to the protection and restoration of the Saimon River 
sub-basin and Klamath River Basin, and in particular its anadromous fishenes 
resource. Without the support of the watershed residents and vanous stakeholders, the 
recovery and maintenance of the watershed and fisheries may not be possible due to 
the Saimon River sub-Dasin's remoteness and access problems. managing agencies 
must have the cooperation and support of the communities. The SRRC believes that 
strong Community partnerships are crucial to the restoring of a healthy natura! 
environment and development of a sustainable economy. The SRRC has developed a 
long-range Community Action Plan to define our goals and objectives and provide 
general direction 


ll. MISSION STATEMENT 


Our mission is to assess, protect. restore and maintain the Salmon River ecosystems 
with the active participation of the local community, focusing on restoration of the 
anadromous fishenes resources and the development of a sustainable economy We 
provide assistance and education to the general public and cooperating agencies by 
facilitating communication and cooperation between the local communities, managing 
agencies. Native American Tribes and other stakeholders 


ili. GOALS 


1) LONG TERM 

A) Enlist community members in a cooperative approach to protect and 
restore the Salmon River aquatic and terrestrial ecosystems, emphasizing 
the anadromous fisheries 


B) Create economic stability in the community by diversifying job 
opportunities based on restoration and conservation of the Saimon River 
aquatic and terrestrial ecosystems, emphasizing the anadromous 


Page 1 of 10 











SRRC’s Community Action Plan (1997 Draft Revision) 
fishenes resource 


C) Promote cooperative planning, education and management efforts 
between the agencies, the local tribes and the communty for protection 
and restoration of the Saimon River 


DB) _— Assist in filling in the resource management gaps left by traditional large 
governmental agencies. such as the Forest Service, who have a difficult 
time with small or nori-traditional projects — both in terms of conception 


and implementation 


2) SHORT TERM 

A) Increase “stakeholder support for ecosystem management through 
planned volunteer Ecosystem Awareness Workshops and Restoration 
Training Workdays and other instructive events hosted locaily, regionally 
and nationally. 


B) identify and prioritize key resource problems on private lands. Use the 
Forest Service's Ecosystem (Watershed) Assessments to identify projects 
on federal lands. Provide technica! and administrative essistance and 
volunteer labor to community members, schools, agencies, tnbes, etc. for 
development, funding, and implementation of pnoritized restoration 
projects 


C) identify and fill in key data gaps and upgrade existing data bases 
associated with ecosystem assessment on all private and public lands in 
the sub-basin. Utilize Geographic Information System and Gioba! 
Positioning equipment to accomplish this goal. Provide this information to 
all interested parties, emphasizing needed GIS products identified by the 
SRRC and other loca! entities (schools. volunteer fire and rescue, and 
others), organizations, agencies, tnbes, etc. Incorporate this data in the 
Klamath Resource information System 


D) Reduce the potential for recurrence of catastrophic fire so as to minimize 
further significant impacts to thie watershed, specifically the fishenes 
resources. Explore the development of a Coordinated Fire Management 
Strategy involving ail stakeholders 

IV. ORGA!IZATIONAL BACKGROUND 


in FY 1992 the Klamath Forest Alliance (KFA) and Saimon River Concemed Citizens 
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SRRC’s Community Actior “an (1997 Draft Revision) 


(SRCC) were funded by the Klamath River Fisheries Task Force (KRFTF) through the 
United States Fish and Wildlife Service (USF &WS) to enlist community members to 
host a senes of cooperative workshops for the communities in the Saimon River 
sub-Dasin. These well-attended workshops were aimed ai increasing local awareness 
to help protect and restore the dwindling populations of spring Chinook Saimon and 
summer Steelhead retuming to spawn in the Saimon River. The community response 
was Overwhelmingly positive and iliega! ha-vest of these species was noticeably 
reduced. 


In response to the local community's evident desire to protect and help the Saimon 
River anadromous fishenes, KFA and SRCC initiated the Saimon River Community 
Restoration Program. The Program directed a coordinator to enlist community 


1) Increasing loca! awareness 

2)  Stinulating the development of a local Salmon River watershed 
r=storation group (Saimon River Restoration Council) 

3) Developing cooperative restoration pians. 

4) implementing short-term and long term protection and restoration 
measures 


Increased local involvement and broadened volunteer efforts ied to the formation of the 
Salmon River Restoration Council 


Since 1995 the SRRC has been an autonomous non-profit organization with 501 (c)(3) 
status 


V. SOCIAL CONDITIONS 


There are an estimated 300 people currently living within the Saimon River watershed 
The Saimon River Restoration Council is made up of members of the Saimon River 
community who come from a vanety of economic backgrounds, such as logging, 
fishing, agriculture. mining, the public schoo! system, couniy road crews, the US Forest 
Service, small cottage industnes and others. There are a number of Karuk Indians 
inhabiting the sub-basin, several of whom participate in SRRC’'s activities. Many 
residents of the Saimon River community rely directly on the natural resources for 
commercial, recreational, and subsistence uses 


Vi. ENVIRONMENTAL CONDITIONS 


The Saimon River is one of the maior sub-basins of the Klamath River Basin. The 744 
$q. mile watershed is entirely within the Klamath National Forest Four small 
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SRRC’s Community Action Pian (1997 Draft Revision) 


communities he widely Cispersed within this watershed. The Saimon River has long 
been known for its exceptionally high quality waters and high vaiue fisheries anc is one 
of the nchest regions of species diversity in the temperate zones. Compared to most 
rivers in the west, the Saimon River still retains large areas of high quality habitat for 
anadromous fish. It is noted to have the largest population of spring Chinook Sah..wn in 
Caiffomia. There are both Summer and Winter runs of native Kiamath Province 
Steelhead. A smaiier run of Coho Saimon is aiso present. in general, the headwaters 
of the Saimon River are characterized by coniferous tree associations that change with 
elevations. The major forest types have various uriderstory elersents that charactenze 
them specifically, depending on soil type and exposure. 


The Saimon River region is a geologically complex area which includes three distinctive 
rock belts, pnmarily of metasedimentary rock, with many granitic intrusions. At 
elevations below 4000 feet, the granitic rock is deeply weathered and the terrain highly 
dissected These steep siopes are prone to shallow rapid landslides Landsliding is the 
Gorminant landforming process in the sub-basin and large earthficow deposits occur in 
the area. The project area is located on one of the highly erodible granitic intrusions 
Humpboidt State University graduate student Kelly Duncan has identified the lower 
section of the Little North Fork as being one of the most heavily scoured drainages ir 
the Saimon River sub-basin 


The Saimon River watershed is one of the highest nsk fire areas on the Kiamath 
National Forest it has a high natural frequency of lightning occurrence. in recent 
years the Offield Fire (1973) bummed the area near the river confluence. The Hog Fire 
(1977) burned extensively in the lower North and South Fork watershed and in 
Nordheimer and Crapo Creeks Tha total area was about 80,000 acres. in 1987. 
wildfires burned 90.900 acres in four separate areas, covering much of the Saimon 
River sub-Dasin. in 1994. the Specimen fire bumed approximately 7,500 acres in the 
Specimen and Little North Fork Drainages of the North Fork. It is estimated that 40- 
50% of the Saimon River sub-basin has bummed since the early 70s 


in the winter of 1995-1996. we expenenced an unusually heavy snow. combined with 
wind, which created a tremendous number of downed and broken trees and other 


Gamage to woody vegetation This has exacerbated the already problematic wildfire 
problem 


in July, 1996. isolated thunderstorms caused extensive stream scouring in Poison 
Guich in the upper sou’: fork of the Saimon River and in Music Creek in the upper 
North Fork. These debris torrents that onginated in the headwaters created siugs of 
mud th. vere notceabie at the mouth of the Klamath River at the Pacific ocean The 
Saimon River is prone to thus type of summer thunderstorm event which causes stream 
scouring 
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SRRC’s Community Action Plan (1997 Draft Revision) 


At the end of 1996 and beginning of 1997 a large flood event took place on the Saimon 
River and elsewhere in the region. Water temperatures will likely increase as a result of 
the 1997 New Year's high water event that stripped several areas of their nparian 
vegetation and caused extensive land sliding. This de-stabilization has taken place 
both in the riparian and upsiope areas. 


Aside from significant impacts from wildfire, there have been extensive habitat 
alterations caused by human related activities that have taken piace in the past such 
as: historic hydraulic mining activities, road building, logging and other land uses. 
There are similar impacts that have occurred throughout the region. 


Vil. KEY RESOURCE PROBLEMS AND LIMITING FACTORS 


The Klamath River Fisheries Task Force has identified high water temperatures and 
excessive sediment production as being the key limiting factors for the anadromous 
fisheries resource in the Salmon River sub-basin. The Forest Service has identified the 
recent catastrophic fires as a major contributor of sediment to the Salmon River and 
which has eliminated significant areas of riparian cover in the sub-basin (Saimon River 
Sediment Analysis - USFS 1994). Since the Hog fire in 1977 Salmon River water 
ternperatures have exceeded 77 degrees Fahrenheit (West, et al 1991). The recent 
wildfires have increased sediment run-off on roads, in riparian areas, and from upsiope 
areas. 


Al present, fuel loading is at an unnaturally hign hazard level in many areas of the 
watershed. This current fuel icading threatens to severely damage the more 
biologically intact and/or recovering landscapes in the sub-basin (USFS Watershed 
Arialyses). Several Late Successional Reserves (LSR) in the sub-basin have a high 
fire potential (USFS North Fork, Eddys, Carter Meadow/Taylor LSR Assessments - 
199581996). The Karuk Tribe of Califomia has presented information pointing to the 
fact that “Fifty years of fire suppression has resuited in an ecosystem with 
accumulations of flammable debris capable of fueling future catastrophic fires within the 
wetershed.” (Karuk Tribal Module for the Main Stem Salmon River Watershed Analysis, 
Draft, June 25", 1996). 


Without critical fuels managemert, one can easily predict that catastrophic wildfires will 
retum more frequently in the Saimon River. The fire history and fire potential of this 
sub-basin establish increased catastrophic wildfire occurrence as the number 
one threat to fisheries and general ecosystem hea'th and diversity 


Large historic mine tailing piles in the river coi:idor add heat directly to the water 
through conduction. Riparian vegetation is also lacking in the river corndor due to the 
poor growing conditions associated with these rock piles. 
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Most of the residents in the sub-basin believe that the major problems associated with 
the decline of the Klamath Province Steeihead, native to the Salmon River, do not 
occur locally. The USFS has indicated that there is more spawning habitet than there 
are fish to utilize this habitat on the Saimon River. 


There are several activities occuring outside the sub-basin that we know have a 
significant negative impact on the Salmon River fisheries. These include: poor ocean 
conditions, ocean harvest, dams in the upper Klamath River, Klamath River fishing, 
toxic agricultural run-off in the upper Klamath River. Aside from the over-harvest issue. 
water quantity and quality conditicns in the Klamath River below the mouth of the 
Saimon River are a major limiting factor for both Salmon River anadromous fish who 
are either juveniles out-migrating and/or adults retuming to spawn. 


Access to the Saimon River may also be viewed as a limiting factor. Managing 
agencies have to drive two or more hours just to get to thie main roads in the sub-basin. 
There are two high summits to go over on the access routes. The main Saimon River 
road is mostiy a one jane road with tumouts carved into the steep cliffs of the river 
corridor. This makes management activities expensive and sometimes prohibitive. 
Monitoring for legal and illegal resource use activities has often been a difficult task to 
accomplish with any sort of effectiveness. We must also mention that the difficult 
access has been somewhat responsible for limiting development and investment by 
larger corporate resource-extraction industries. Addressing this probiem is a key task 
of the SRRC. 





Vill. AREAS OF PRIOR ACCOMPLISHMENTS 





1) Planning 
Through the creation of a Salmon River Community Restoration Program, the SRRC 
has annually updated its long and short range Community Action Plan for the 
restoration of the aquatic and terrestrial ecosystems. An annual Work Plan is kept 
current through regular Board, Steering Committee, Specific Committee and Staff 
meetings. Several resource strategies and coordinated management plans are in the 
Guvelopmental stages. 


2) Education/Outreach 
Since 1992, the SRRC has planned and implemented an annual series of volunteer 
ecosystem awereness workshops and restoration training workdays. Over 1600 
volunteer days have been contnbuted by community members, technical assistants, 
and other supporters in the planning and implementation of over 70 SRRC sponsored 
Workshops and Workdays and associated activities. Ways to reduce impacts 
connected to various resource uses are being identified and utilized in areas such as: 
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fishing, mining, forest management, grazing, recreation, road management, and 
resicential use. 


The SRRC has accomplished several of its projects through cooperative agreements 
with the U.S. Fish and Wildlife Service, cost share agreements with the U.S. Forest 
Service, and other sources of funding. All SRRC projects have an integral and strong 
volunteer component. The SRRC has been a conduit for well over $100,000 worth of 
volunteer time or other services directly associated with local watershed/fisheries 
restoration. A large percentage of community members and other stakeholders in the 
Salmon River have participated in various SRRC activities to rehabilitate the Salmon 
River terrestrial and aquatic ecosystems. The participation of the local schools has 
expanded the educational component of many of SRRC’s projects. 


In all of these events the SRRC invcived multiple agency, private, and tribal specialists, 
or provided the labor needed to accomplish pianned agency projects. Assistance was 
provided to entities such as: the Forest Service, Califomia Department of Fish & 
Game, Califomia Department of Forestry and Fire Protection, the US Fish & Wildlife 
Service and various local organizations (local schools, Salmon River Volunteer Fire and 
Rescue). 


Our efforts have resulted in increased local cooperation for protection of the fisherics 
and other watershed resources. A tremendous amount of information has been 
exchanged — from specialists to community members, specialists to specialists, and 
within the community itself. Key agency and tribal personnel, and specialists from the 
private sector, have provided technical assistance to the SRRC in the development of 
workshops/workdays, project proposals, and in SRRC planning activities. In its task to 
enlist community members, the SRRC realized that this may be done more efficiently 
by integrating and coordinating restoration and protection activities with other groups 
that already exist in the sub-basin. The Forks of Salmon Schoc!’s Adopt-a-Stream 
Project is an example of this. In addition to working with the Forks School, SRRC 
coordinated its projects with the Saimon River Volunteer Fire and Rescue. We have 
provided this local organization with technical assistance needed to perform GIS 
activities in areas such as: fire prevention, fuels assessmerit and pre-attack planning. 


3) Aquatic Ecosystem Restoration and Protection 
For the past 5 years, the SRRC has participated in Salmon and Steelhead populatior: 
and habitat surveys in cooperation with the USFS, Califomia Department of Fish & 
Game, and the Karuk Tribe of Califomia. in 1996 alone we contributed over 100 
volunteer days associated with these surveys. The surveys represent a very strona 
volunteer component of the SRRC’s Community Restoration Program, with over 120 
individual community members participating throughout the years. These population 
and habitat surveys have reinforced the SRRC’s community Salmon and Steelhead 
education/poaching prevention effort. The SRRC has also been invoived in rescuing 
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stranded juvenile saimon and tagging over 35,000 fall Chinook juveniles grown at a 
local hatchery. 


4) Terrestrial Ecosystem Restoration and Protection 
Through a Jobs in the Woods Cooperative Agreement with the US Fish and Wildlife 
Service, we have initiated a series of shaded fuel breaks on 28 parcels of private land 
to protect both riparian and upslope habitats covering over 4 miles of road and 
approximately 100 acres. Starting in 1995, these activities have been implemented on 
prioritized private parcels to increase fire protection and prevent wildfire occurrence in 
and around town centers, neighborhoods, and key isolated residences. Landowners 
and neighbors have contributed over 100 days of volunteer time expanding the 
projects’ effectiveness. A number of project locations tie in with similar fuels 
management activities on public lands that the Forest Service is completing. Selected 
treatment sites were identified in ecosystem assessments as needing immediate 
attention. Roads used for the fuel breaks are being revegetated on prioritized unstable 
fill slopes and cut-banks to reduce erosion potential. Waterbars and culverts are also 


being installed and/or upgraded. 


SRRC’s revegetation projects highlight the development of a native plant/seed bank for 
restoration activities. These have included the propagation and/or planting of over 
10,000 targeted trees, shrubs and grasses in key federal and private locations 
throughout the watershed. Most of the seedlings were grown in containers. These 
projects are increasing shade and controlling erosion at sites associated with 
landslides, scoured stream banks, road failure sites, riparian areas denuded by 
catastrophic fires, historic mining tailing sites, and logged areas. 


5) Watershed Assessment/Monitoring 
The SRRC co-coordinated a sub-basin wide water temperature monitoring project in 
1995 and 1996. In 1996, there were 25 Hobo Temps deployed which are being 
maintained at selected sites in the main channel and in the tributaries. This project is a 
monitoring component of the Klamath Resource Information System (KRIS) in which 
the SRRC and the 3 local public schools are partners. The SRRC is developing 
information for KRIS utilizing ArcView/Arcinfo GIS and GPS technology donated to the 
SRRC by ESRI and Trimbie Navigation, Ltd. The SRRC co-coordinates this project 
with the three Salmon River public schools. The Forks of Salmon School is the lead 
cooperator for the water temperature monitoring project and the SRRC is the lead on 
the GIS aspect of KRIS. Another application of our GIS is the survey of watershed 
conditions and restoration needs on all private lands within the sub-basin. Key support 
and resource information has come from Humboldt State University, the Kiamath 
National Forest, and others. A goai of our GIS is to identify areas needing restoration 
and to monitor restoration projects individually and at a sub-basin ‘evel. We are 
currently using advanced GPS and GIS computer technology for these activities, which 
we will be expanding in the next three years. 
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stranded juvenile saimon and tagging over 35,000 fall Chinook juveniles grown at a 
local hatchery. 


4) Terrestrial Ecosystem Restoration and Protection 
Through a Jobs In the Woods Cooperative Agreement with the US Fish and Wildlife 
Service, we have initiated a series of shaded fuel breaks on 28 parcels of private land 
to protect both riparian and upsiope habitats covering over 4 miles of road and 
approximately 100 acres. Starting in 1995, these activities have been implemented on 
prioritized private parcels to increase fire protection and prevent wildfire occurrence in 
and around town centers, neighborhoods, and key isolated residences. Landowners 
and neighbors have contributed over 100 days of volunteer time expanding the 
projects’ effective;iass. A number of project locations tie in with similar fuels 
management activities on public lands that the Forest Service is completing. Selected 
treatment sites wers identiied in ecosystem assessments as needing immediate 
attention. Roads used for thie fuel breaks are being revegetated on prioritized unstable 
fill slopes and cit-banks to reduce erosion potential. Waterbars and cuiverts are also 
being installed and/or upgraded. 


SRRC’s revegetation projects highlight the development of a native plant/seed bank for 
restoration activities. These have inciuded the propagation and/or planting of over 
10,000 targeted trees, shrubs and grasses in key federa! and private locations 
throughout the watershed. Most of the seedlings were grown in containers. These 
projects are increasing shade and controlling erosion at sites associated with 
landslides, scoured stream banks, road failure sites, riparian areas denuded by 
Catastrophic fires, histcric mining tailing sites, and logged areas. 


5) Watershed Assessment/Monitoring 
The SRRC co-coordinated a sub-basin wide water temperaiure monitoring project in 
1995 and 1996. In 1996, there were 25 Hobo Temps deployed which are being 
maintained at selected sites in the main channel and in the tributaries. This project is a 
monitoring component of the KJamath Resource Information System (KRIS) in which 
the SRRC and the 3 local public schools are partners. The SRRC is developing 
information for KRIS utilizing ArcView/Arcinfo GIS and GPS technology donated to the 
SRRC by ESRI and Trimble Navigation, Ltd. The SRRC co-coordinates this project 
with the three Saimon River public schools. The Forks of Salmon School is the lead 
cooperator for the water temperature monitoring project and the SRRC is the lead on 
the GIS aspect of KRIS. Another application of our GIS is the survey of watershed 
conditions and restoration needs on all private lands within the sub-basin. Key support 
and resource information has come from Humboidt State University, the Kiamath 
National Forest, and others. A goal of our GIS is to identify areas needing restoration 
and to monitor restoration projects individually and at a sub-basin level. We are 
currently using advanced GPS and GIS computer technology for these activities, which 
we will be expanding in the next three years. 


Page Sof 10 


I¢ 








SRRC’s Community Action Plan (1997 Drait Revision) 


IX. RECOMMENDATIONS 
- PLANNING 





Develop annual Saimon River Community Action Plan. 

Hold monthly staff meetings. 

Hold steering committee/executive committee meetings every other 
month. 

Hold annual board meeting for adoption of CAP and other planning 
strategies. 

Establish a technical advisory committee to include broader 
stakeholder representation in order to facilitate various planning 
strategies. 

Develop a coordinated fire management strategy which will heip 
create pre-attack and emergency plans, update fuels assessments. 
fire to its natural role in the ecosystem. 

Develop a water-users management strategy which promotes improved 
water quality and quantity in the Salmon River and focuses on fisheries 
management and protection. 

Develop a long-range fundraising strategy that draws from public 

as well as private sources. 

Develop Partnership Agreements and Memorandums of Understanding to 
link SRRC with the key agencies, tribes, and other organizations. 
identi7y resource problems and develop suggested Minimum 


impact Resource Use Guidelines for various resource uses. 


B) tang paces net 


Host annual series of ecosystem awareness workshops/workdays and 
restoration training workdays. 

Maintain local office/watershed center to improve public access to 
information and activities. 

Increase public awareness through newsletters, brochures, handouts, 
Develop a webpage. 

Make presentaticns at conferences and to managing agencies and 
potential supporters. 

Provide local schools with technical assistance and enlist community 
participation in their Adopt-a-Watershed Programs. 

Assist in development of the KRIS Progam in the schools. 

Develop SRRC work products for KRIS. 

Review agency planning activities (i.e., NEPA) and provide comments and 
feedback. 
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Furnish progress reports to the various agencies and tribes which provide 
SRRC's assessment of recent cooperative efforts. 


Assess the year's progress in an annual report that outlines our goals 
activities and accomplishements. 


C) a ECOSYSTEM RESTORATION AND PROTECTION 


identify and implement improved hatchery practices. 

Prevent mortality of juvenile salmonid stranded in side pools after high 
waters. 

Clear blocked stream mouths to increase salmonid spawner access. 


D) want ECOSYSTEM RESTORATION AND PROTECTION 


Continue to develop shaded fuel break network across public and private 
lands. 


Senate revegetation projects for large mining taling shes edjecent to the 


Reduce culvert and road falure by expanding the Adopt-e-Reed Program. 
Coritinue to identify problems and monitor impacts associated with 
grazing. 

Continue to expand our native plant/seedhank cooperative. 

Develop projects which will remove excessive fuels and identify 
alternative forest products from coniferous plantations. 


E) ret a ASSESSMENT/MONITORING 


Continue to utilize and expand our GIS/GPS technology in all aspects of 
assessment. 
Develop an inventory of existing watershed information from various 


sources. 
and key restoration needs. 

Develop culvert inventory for the entire sub-basin to identify the most 
immediate restoration needs. 

Upgrade fuels inventory and identify prioritized areas for treatment. 
Monitor water temperatures in sub-basin. 

Monitor all SRRC restoration projects. 

Monitor non SRRC restoration projects. 

Participate and/or co-coordinate population and habitat surveys for spring 
and fall Chinock Salmon, winter and summer Steelhead. 
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cooperator for the water temperature monitoring project and the SRRC is the lead on 
the GIS aspect of KRIS. Another application of our GIS is the survey of watershed 
conditions and restoration needs on all private lands within the sub-basin. Key support 
and resource information has come from Humboidt State University, the Klamath 
National Forest, and others. A goal of our GIS is to identify areas needing restoration 
and to monitor restoration projects individually and at a sub-basin level. We are 
currently using advanced GPS and GIS computer technology for these activities, which 
we will be expanding in the next three years. 
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SRRC/USFS Memorandum of Understanding 








° Vevelop a weDpage. 

. Make presentaticns at conferences and to managing agencies and 
potential supporters. 

° Provide local schools with technica! assistance and enlist community 
participation in their Adopt-a-Watershed Programs. 

. Assist in development of the KRIS Progam in the schools. 

. Develop SRRC work products for KRIS. 

. Review agency planning activities (i.e., NEPA) and provide comments and 
feedback. 
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MEMORANDUM OF UNDERSTANDING 
BETWEEN THE 
SALMON RIVER RESTORATION COUNCIL 
AND THE 


USDA FOREST SERVICE 
KLAMATH NATIONAL FOREST 
SALMON RIVER RANGER DISTRICT 


I. INTRODUCTION 


This MEMORANDUM OF UNDERSTANDING is made and entered into by and 
between the Salmon River Restoration Council, hereinafter referred to as the SRRC, 
and the Salmon River Ranger District, hereinafter known as the Forest Service. It is a 
written instrument between the two parties to facilitate the carrying out of separate 
activities in a coordinated mutually beneficial manner and to provide a framework for 
cooperation on issues and activities regarding long-term planning for ecosystem 
management and watershed restoration. 


Il. MUTUAL BENEFITS 


WHEREAS, within the Salmon River Ranger District lie the small communities ot 
Sawvers Bar. Forks of Salmon and Cecilville. 


WHEREAS, the Salmon River drainage contains a rich and diverse mixture or plants. 
animals, habitats, geology. landforms, heritage resources. and recreational 
opportunities. 


WHEREAS, the Salmon River drainage is especially important habitat to 
anadromous fish runs with water qualitv being exceptionally high. 


WHEREAS, fire is recognized as an ecological process that has and will continue 
to plav a significant role within the Salmon River drainage. 


WHEREAS, high-intensity, stand-replacing large wildfires are not desired. thus 
emphasis needs to be placed on strategic fueis management to allow tire to play more 
of a natural role within the watershed. 


WHEREAS. the Salmon River watershed has areas in need of restoration due to past 
disturbances 
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° Participate and/or co-coordinate population and habitat surveys for spring 
and fall Chinock Saimon, winter and summer Steelhead. 
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WHEREAS, the environmental integrity or the entire Salmon River watershed, 
including upland areas, are important to the health and survival of anadromous fish 
runs. 


WHEREAS, the Forest Service is entrusted with administration of the Salmon River 
Ranger District which encompasses approximately 430,000 acres of National Forest 
System lands in western Siskivou County, California. 


WHEREAS, the SRRC is dedicated to advocating and supporting the restoration of 
terrestrial and aquatic ecosystems, ecosvstem protection, resource education, 
revitalizing the community through capacitv-building and strengthening the 
economic base, promoting cooeration and communication between resource 
management agencies, individuals and groups in the community and Native 
Americans. 


NOW THEREFORE. in consideration of the foregoing, it is the intention of the 
parties under this memorandum to cooperate as follows. It is mutually agreed that: 


Ill. THE FOREST SERVICE SHALL: 


Demonstrate its dedication to qualitv land stewardship through the implementation 
of the Klamath Land and Resource Management Plan, the Northwest Forest Plan and 
other laws and regulations. 


Make National Forest lands available tor the furtherance of this partnership, subiect 
to applicable Federal laws, regulations, plans, and policies for the affected area, and 
subject to approval bv the responsible official of the Klamath National Forest. 


Prepare necessary National Environmental Policy Act (NEPA) and Endangered 
Species Act (ESA) compliance documentation for activities and projects, under the 
scope of this agreement, to be implemented on Forest Service administered lands. 


Subject to all applicable laws and procedures, enter into specific cooperative or 
assistance agreements, or volunteer agreements with SRRC to accomplish agreed- 
upon work which mav be developed supplemental to this MOU. Such work mav 
include inventory, monitoring, mapping, project implementation, education, and/or 
research. 


IV. THE SALMON RIVER RESTORATION COUNCIL SHALL: 


Plan, design, and implement watershed restoration projects within the Salmon River 
District in accordance with this agreement. 
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WHEREAS, the environmentai integrity <: the enure Salmon River watersnea. 
including upland areas, are important to the health and survival of anadromous fish 
runs. 


WHEREAS, the Forest Service is entrusted with administration of the Salmon River 
Ranger District which encompasses approximately +30,000 acres of National Forest 
System lands in western Siskivou County, California. 


WHEREAS, the SRRC is dedicated to advocating and supporting the restoration of 
terrestrial and aquatic ecosvstems, ecosvstem protection, resource education, 
revitalizing the community through capacitv-building and strengthening the 
economic base, promoting cooperation and communication between resource 
management agencies, individuals and groups in the community and Native 
Americans. 


NOW THEREFORE. in consideration of the foregoing. it is the intention of the 
parues under this memorandum to cooperate as follows. It is mutually agreed that: 


lll. THE FOREST SERVICE SHALL. 


Demonstrate its dedication to quality land stewardship through the implementation 
of the Klamath Land and Resource Management Plan, the Northwest Forest Plan and 
other laws and regulations. 


Make National Forest lands available for the furtherance of this partnership, subject 
to applicable Federal laws, regulations, plans, and policies for the affected area, and 
subject to approval bv the responsible official of the Klamath National Forest. 


Prepare necessary National Environmental Policy Act (NEPA) and Endangered 
Species Act (ESA) compliance documentation for activities and projects, under the 
scope of this agreement, to be implemented on Forest Service administered lands. 


Subject to all applicable laws and procedures. enter into specific cooperative or 
assistance agreements, or volunteer agreements with SRRC to accomplish agreed- 
upon work which mav be developed suppiemental to this MOL. Such work mav 
include inventory, monitoring, mapping, project implementation, education, and/or 
research. 


IV. THE SALMON RIVER RESTORATION COUNCIL SHALL: 


Plan, design, and implement watershed restoration projects within the Salmon River 
District in accordance with this agreemer: 
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Meet as necessary with Forest Service representatives to discuss and agree on 
guidelines for actions and project proposals to meet the purposes of this 
memorandum. 


nterface between Forest Service and private landowners to assist in managing public 
lands, and assist in gaining access permission to private lands for inventories, studies. 
and monitoring, as appropriate. 


V. ITIS MUTUALLY AGREED AND UNDERSTOOD BY THE PARTIES THAT: 


1. Information on the Salmon River drainage's resources shall be shared as 
appropriate and consistent with laws and regulations that the Forest Service follows. 
or the bylaws of the SRRC. 


2. Either party may. as thev desire. seek the opinion or review of the other regarding 
proposed projects and actions. 


3. Work together, to the extent possible. on developing and conveving educational 
material on the Salmon River watershed. 


+. Work together, to the extent possible, on developing and implementing 
restoration projects on public and private lands in the Salmon River watershed as is 
consistent with the pumoses and intent of this instrument. 


>. Work together or complement each other's work. to the extent possible. on 
furthering meaningful monitoring and evaluation of Salmon River resources. 


6. Share monitoring dataresults, as appropriate. 


+. Specific studies, activities or projects which involve the transter of money, services. 
or property between the parties to this MOU will require execution of separate 
agreements or contracts. Each subsequent agreement ox arrangement invoiving the 
transfer of money, services or property between the parties to this MOU must compiv 
with all applicable statute and regulations. including those statutes and regulations 
applicable to procurement activities, and must be independently authorized bv 
appropriate statutory authority. 


S. Possibilities for non-iraditional innovative mechanisms tor accomplishing 
restoration projects within the watershed will be investigated, with the intent of 
increasing work opportunities for local contractors and community members. 
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9. TERMINATION. Either partvis), in writing, may terminate t-¢ instrument in 
whole, or in part, at anv time before the date of expiration. 


10. PARTICIPATION IN SIMILAR ACTIVITIES. This instrument in no wav 
restricts the Forest Service or the Cooperator(s) from participating in similar activities 
with other public or private agencies, organizations, and individuals. 


11. RESTRICTION FOR DELEGATES. Pursuant to Section 22. Title 41, United 
States Code, no member of, or Delegate to, Congress shall be admitted to anv share 
or part of this instrument, or anv benefits that mav arise therefrom. 


12. COMPLETION DATE. This instrument is executed as of the last date shown 
below and expires on October |, 2001, at which time it will be subject to review, 
renewal, or expiration. 


13. PRINCIPAL CONTACTS. The principal contacts for this instrument are: 


John C. Schuviler Peter Brucker 

USDA FOREST SERVICE Salmon River Restoration Council 
Salmon River Ranger District PO Box 1089 

11263 N. Highwav 3 Sawvers Bar, CA 96027 

Fort Jones, CA 96032 (916) 462-4665 


(916) 468-5351 


14. NON-FUND OBLIGATING DOCUMENT. This instrument is neither a fiscal 
nor a funds obligation document. Anv endeavor involving reimbursement or 
contribution of funds between the parties to this instrument will be handled in 
accordance with applicable laws, regulations. and procedures inciuding those tor 
Government procurement and printing. Such endeavors will be outlined in separate 
agreements that shall be made in writing by representatives of the parties and shail be 
independently authorized by appropriate statutorv authority. This instrument does 
not provide such authoritv. Specifically, this instrument does not establish authoritv 
for non-competitive award to the cooperator of anv contract or other agreement. Anv 
contract or agreement for training or other services must fully complv with all 
applicable requirements for competition. 


15. MODIFICATION. This is a living document and may be modified as necessary 
in order to best fulfil its intent and purposes. Modifications within the scope of this 


instrument shall be made bv the issuance of a bilaterallv executed modification prior 
to anv changes being performed. 
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VI. EFFECTIVE DATE 


4 


IN WITNESS THEREOF, the parties hereto have executed this memorandum as of 
the last date written below. 


ALK 














HN C. SCHUYLER PETER BRUCKER 
istrict Ranger Salmon River Restoration Council 
¥-2/- 97 R-2/-¢ F 
Date Date 
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